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DOWNTOWN INITIATIVES 


$3.1 Million Downtown Budget 


For 1997, Regional staff have developed this document that includes a budget summary of 
the expenditures that will be made by the Regional Municipality in Downtown Hamilton. In 
some cases, Regional Management Board has protected these expenditures from budget 
reductions that affected other program areas, while in other instances, the budget reflects 
new expenditures in the Downtown. 


Development Charges 


Another initiative undertaken in July 1996 was the elimination of Regional Development 
Charges in the downtown area within the boundary of Victoria Ave. and Queen, Hunter and 
Cannon Streets. Outside this core area, the redevelopment credit was extended from 10 to 
20 years, providing a development charges credit for any structure demolished in the 20 
year period preceeding building permit application for a new development. 


Regional Accommodation 


Given the focus on redevelopment, and following on Regional Council's direction, it is the 
intention of management to move ahead with further relocation of Regional offices in the 
Downtown area, covering Regional activities that would be unlikely to be affected by 
municipal restructuring. The aim of this initiative is to generate new development and 
redevelopment activity, and the specifics will be reported to the appropriate Committees in 
the near future. 


Streetscaping Program 


Consideration was also given to an expansion of the Streetscaping program that has 
enhanced commercial areas such as James Street North. However, staff were persuaded 
by the Hamilton-Halton Homebuilders, who are being funded by the Region and the City of 
Hamilton to co-ordinate downtown redevelopment (especially in the Downtown East area) 
that such-expenditures would be premature, and that they should be made after 
redevelopment projects are more advanced. In simple terms, streetscaping would be 
adversely affected by construction, while it is possible that the developers may be prepared 
to act as partners in the development and financing of streetscape improvements if they 
were deferred until 1998. 
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The Regional Municipality of Hamilton 
SN] Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 6, 1997 


First Year in Budget? 


[_] Yes [X] No 
Rehabilitation 


Program: Waste Management Project No.:4031611 


Description: Former Ancaster Landfill Site - Leachate Collection System 


COST SUMMARY ($000’s) 


1998 1999 2000-06 


Expenditures 
Land 


Design 


| Construction 3295 79 3216 
Other( ) 
| Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: Leachate from the former landfill is migrating off-site in a westerly 
direction to privately owned property wells and into the ground water system under the landfill. The current leachate 
collection system services only 10% of the landfill site. A leachate collection system that services the entire site is 

| required to effectively control off-site leachate migration and mitigate the potential impacts on the general environment. 
Furthermore the Region must take due diligence, under the Provincial E.P.A., when managing closed landfill sites. 


elated Projects 


-Wentworth 


Revised: 
Jan 6, 1997 


The Regional Municipality of Hamilton 
Sj Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


First Year in Budget? 
[]Yes No 


Rehabilitation 


Program: Waste Management Project No.:4031701 


Description: Former Upper Ottawa St. Landfill Site - 
North Side Slope Rehab 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 4100 4100 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: The north slope of the closed epee Ottawa Landfill has demonstrated 
signs of eer failure. Immediate engineering remediation work is required to sta ilize the slope and control leachate 
seepage. Failure to initiate the work may facilitate complete oope failure, resulting in exposed waste, odour problems, 
and damming of the Red Hill Creek. The proposed work should stabilize the slope and reduce leachate mounds and 
seepage. Work is expected to commence in owe 1997. Failure to act in a timely manner subjects the Region to legal 
and liability consequences imposed by the M.O.E.E. 


Z er 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 20, 1997 


First Year in Budget? 


[ ]Yes No 
Upgrade 


Program: Waste Management Project No.:4031702 


Description: ANNUAL - Backyard Composting Program 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 
i ~=© Construction 173 56 58 
Other( ) 


Total Expenditures 173 56 58 59 


Revenues 


Grants 

Other(Third Party Billings) 173 56 58 59 
Other 

Owner's Share 

Development Charges 

- Residential 

- Non- Residential 

Other 


| Total Revenues 56 58 59 


Need For Project/Benefits/Objectives: Diversion of organic waste away from garbage collection and disposal is in 
the long-term the lowest cost waste management option available to Regional residents. Current diversion (estimated) of 
43,500 units distributed is about 8,100 tonnes annually. Objectives include reducing waste placed at curb, reduction of 

forsanics introduced into SWARU burn. Benefits include reduced waste management costs (8,700 tonnes $382,800 to 
Regional taxpayers before adding collection costs). Also, the Region is legislated by the Province to provide backyard 
composters through a Municipal program. Failure to do so could put the Region out of compliance. 


BRelated Projects 


Estimated Operating Impact 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
= 1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 6, 1997 


First Year in Budget? 


[_]Yes [X] No 


Program: Waste Management Project No.:4031703 


Description: Mountain Transfer Station - Weigh Scale 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 
Other( 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 


- Non- Residential 
Other 
Total Revenues a 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: : 

The construction of a new weigh scale at the Mountain Transfer Station to alleviate traffic congestions. Further work 
required will include new road construction leading to the new weigh scale and building. This project will improve 
operations and reduce any safety hazards associated with traffic congestion. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb 11, 1997 


First Year in Budget? 


[_] Yes [X' No 
Upgrade 


Program: Waste Management Project No.:4031706 


Description: ANNUAL - Recycling System - Rolling Carts 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 
Other( ) 138 15 13 13 97 
Total Expenditures 138 


Revenues 


Grants (MOEE) 
Other (Contribution from reserves) 138 1s 13 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


The Regional Municipality of Hamilton-Wentworth 
SN] Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 6, 1997 


First Year in Budget? 


(X} Yes [] No 
Rehabilitation 


Program: Waste Management Project No.:4031711 


Description: Former Brampton St. Landfill Rehabilitation 


| COST SUMMARY ($000's) Total ]1997 1998 1999 


2000-06 


Expenditures 
Land 
Design 


Construction 3149 102 3047 
Other( ) 
Revenues : 


! 


Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Total Revenues 


Estimated Operating impact 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb. 11, 1997 


First Year in Budget? 
Yes [a"'No 


Rehabilitation 


Program: Waste Management Project No.: 4031712 


Description: Former Edgewood Landfill Site Rehabilitation 


1997 


1998 1999 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 
Construction 
Other( ) 


Total Expenditures 


Revenues 


2000-06 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 20, 1997 


First Year in Budget? 
[_] Yes [X] No 


Cost 
Allocation 


Program: Waste Management Project No.: 4031778 


Description: ANNUAL - Cost Allocation - Roads Admin 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 
Construction 

Other( ) 3 3 3 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 20, 1997 


First Year in Budget? 
L] Yes No 


Cost 
Allocation 


Program: Waste Management Project No.:4031779 


Description: ANNUAL - Cost Allocation - Facilities Admin 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 

Design 
Construction 
Other( ) 


3 
Revenues 
Grants 
| Other 


Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


all SS a 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


cs Projects 


3 
: 
, 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 6, 1997 


First Year in Budget? 
Yes [] No 


Rehabilitation 


Program: Waste Management Project No.:4031806 


scription: Former Stoney Creek Landfill Site Rehabilitation 


COST SUMMARY ($000’s) Total {1997 1998 1999 2000-06 


Expenditures 

Land 

Design 

Construction 1576 1576 
Other( ) 


Revenues 

Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Remedial action involves capping the surface of the landfill with cover material that will reduce infiltration of fluids into the 


waste, and installing an effective leachate collection system to prevent or reduce leachate migration off-site to adjacent 
properties. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 6, 1997 


First Year in Budget? 


[.] Yes No 
Rehabilitation 


Program: 


Waste Management Project No.: 4031807 


Description: Former Binbrook Landfill Site Rehab 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 
Expenditures 

Land 

Design 

Construction 263 263 

Other( ) 


| 
™ Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Estimated Operating Impact = 


Need For Project/Benefits/Objectives: 


Ea project will investigate options to mitigate the potential of the leachate’s deleterious impact on the ground water and 


general environment. Following the investigation, if leachate migration and its associated impacts are identified remedial 
options will be developed. 


Related Projects 


, 
, 
. 


The Regional Municipality of Hamilton 
sj Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan. 5, 1997 


First Year in Budget? 
[_]Yes No 


Rehabilitation 


Program: Waste Management Project No.:4031810 


Description: Kenora, Dundas, Mountain Transfer Stations - Roof Repairs 


COST SUMMARY ($000’s) Total 41997 1998 1999 2000-06 | 


es 
Expenditures 
Land 
Design | 
Construction 246 246 
Other( ) | 


Revenues 
6 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Total Revenues 


Need For Project/Benefits/Objectives: 

As a result of years of inclement weather and inevitable disintegration of the roof’s materials, the roofs at the three 
transfer stations will need to be replaced. Minor and temporary work was completed in 1996, however a complete 
replacement of the roofs will be required in 1998. If the work is not completed, continual, expensive maintenance will be 
required and the safety of the workers, and public, situated at the transfer stations will be at risk. 


es 


Estimated Operating Impact 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 6, 1997 


First Year in Budget? 


Yes [—] No 
Program: Waste Management 


Project No.:4031910 


Upgrade 
Description: Expansion of Transfer Stations & 
Operational Improvements 

COST SUMMARY ($000’s) 1997 1998 1999 2000-06 

Expenditures 

Land 

Design 

Construction 1077 1077 

Other( ) 

Revenues 

Grants 


Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Estimated Operating Impact Ee 


Need For Project/Benefits/Objectives: 


elated Projects 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 6, 1997 


First Year in Budget? 


[X} Yes [] No 
Studies 


Program: Waste Management Project No.:4031911 


Description: Review/Re-Assess former Dundas, Beverly, Glanford 
& West Hamilton Landfill Sites 


1997 


COST SUMMARY ($000’s) 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 1077 1077 


Total Expenditures 1077 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

An assessment of the four above mentioned former landfills will provide the necessary information for determining future 
remedial action if required. Without the proper information, the Region risks inaction and its associated consequences, 
including environmental impairment and legal infractions. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb 12, 1997 


First Year in Budget? 


L] Yes [X] No 


Upgrade 
R.E.D. Priority 
Priority Rank:3A 


Program: Waterworks 


Project No.: 4051627 


Description: Purchase Easements 


1997 1998 1999 


COST SUMMARY ($000’s) 


Expenditures 


Land 970 545 210 215 
Design 


2000-06 


B24 


Construction 


Other( ) 


Total Expenditures 970 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: To purchase easements for various future projects and to comply with 
legislation. Provincial legislation (Bill 106) passed in 1991 requires that Regional Municipalities acquire and register 
easements over existing infrastructure within its jurisdiction by Dec. 31, 1999. Failure to do so leaves the Region 
unprotected from private property owners. Appropriation is also to be used for acquiring easements for construction 
purposes. 


Related Projects 


Sanitary Sewers 
4061521 


Storm Sewers 
4071526 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 20, 1997 


First Year in Budget? 
Yes No 


Rehabilitation 
R.E.D. Priority 
Priority Rank:3 


Program: Waterworks Project No.:4051702 


Description: ANNUAL - Rehabilitation 


1997 1998 


COST SUMMARY ($000’s) 1999 2000-06 


Expenditures 
Land 


Design 


Construction 5931 1469 2093 2369 
Other’) 

Total Expenditures 1469 2093 2369 

Revenues : 


t 


Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 

- Non- Residential 


Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives:To provide for rehabilitation works including the following 1997 projects: 


Donn Ave. - Hwy#8 to south end Dundas St. - West to Thorpe East 14th - Brucedale to Queensdale 
East 37th - Concession to Crockett Emerson - Main to Whitney 
Ferguson - Wood to Picton Ferguson - Simcoe to Strachan First St. - Niska to Hwy. #5 


Gemma Ct. - Mountain to south end James St. S. - Markland to James Mtn. James Sts. - Bold to Markland 
Leslie Dr. - New Mountain to Westend Rutherford - Sanford to Wentworth Spruceside - Aberdeen to Glenfem 


Related Projects 


li 


a - ee 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth Revised: 
Sept. 4, 1996 


First Year in Budget? 
Yes No 


Replacement 
R.E.D. Priority 
Priority Rank:3 


Program: Waterworks 


Project No.:4051704 
Description: ANNUAL - Detailed Engineering 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 422 102 158 162 
Construction 


Other( ) 
| | Total Expenditures 422 102 158 162 
R 


evenues 
Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 
- Non- Residential 
Other 


Estimated Operating Impact | 


Need For Project/Benefits/Objectives: 


This project will allow for the hiring of external consuttants in 
een Capital budget works. 


order to carry out detailed engineering of selected 


Bec, rojects 


. 
" 


It 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.:4051706 
Replacement 
Joint Priority 

Priority Rank:3 


Description: ANNUAL - Contingency for Unscheduled Works 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 
Construction 7050 1943 5107 
Other( ) 


Total Expenditures _ 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Cae 


Need For Project/Benefits/Objectives: 
To allow for unscheduled works to be undertaken, specifically emergency works and works with road programs. 


Related Projects 


Municipal Roads 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-We ntworth Revised: 
Sept. 4, 1996 


First Year in Budget? 


[] Yes kK] No 


Program: Waterworks 


Project No.:4651707 


Upgrade 
R.E.D. Priority 
Priority Rank:3 


Description: ANNUAL - Field Data Hardware 


COST SUMMARY ($000’s) 


1997 1998 1999 2000-06 


Expenditures 

Land 

Design 

Construction 

Other( ) 79 26 26 27 

ae Eee: Sao 
Revenues 

Grants 

Other 


Other 
Owner's Share 


Development Charges 
- Residential 

- Non- Residential 
Other 


SS ee 
Estimated Operating Impact sa 


Need For Project/Benefits/Objectives: 
To allow for the purchase of flow monitoring and associated recording and control equipment 


Related Projects 


Sanitary Sewers 
4061705 


-Wentworth 


The Regional Municipality of Hamilton 
sj Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 20,1997 


First Year in Budget? 
Yes No 


Program: Waterworks Project No.: 4051708 


Replacement 
R.E.D. Priority 
Priority Rank:1 


Description: ANNUAL - Minor Improvements 


COST SUMMARY ($000’s) Total ]1997 1998 1999 


Expenditures 
Land 
Design 
Construction 630 205 210 215 
Other( ) 
0 


Revenues 


2000-06 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


die aes SS a | 
i a a | 

Estimated Operating Impact aa ' 

Need For Project/Benefits/Objectives: 


To carry out minor improvements on existing systems, mainly in conjunction with specified capital projects being carried 
out by the Region, area municipalities or other authorities. 


B 


Related Projects 


The Regional Municipality of Hamilton 
SNj Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth Revised: 
Sept. 4, 1996 


First Year in Budget? 
Yes No 


Program: Waterworks Project No.:4051715 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Wise Cres. - Grenadier Dr. To Grenadier Dr. 


COST SUMMARY ($000’s) 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 349 349 
Other( ) 

Revenues 

Grants 

Other 

Other 

Owner's Share 

Development Charges 

- Residential 


- Non- Residential 
Other 


BS 


Estimated Operating Impact venereal 


Need For Project/Benefits/Objectives: 


yl To replace an existing deteriorated watermain which experiences fre 


quent breakage in order to improve sevice delivery 
and reduce maintenance costs. 150mm watermain. 


elated Projects 


Municipal Roads 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
Yes No 


Program: Waterworks Project No.:4051717 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: Durham - Hwy. #8 to north of Roxborough 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 
Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 


- Residential 


- Non- Residential 


Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
Replace existing watermain which has a high breakage frequency. Consequences of not doing include increased 
maintenance costs and service disruption. Will miss co-ordination with municpal roadwork. 


Related Projects 


Municipal Roads 


3 


os 
3 
> 


> 
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aS oy 
Recoree 


Sosy 
a 
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Sexes 
ocanee 
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The Regional Municipality of Hamilton 
SN} Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.:4051718 


Replacement 
R.E.D. Priority 
Priority Rank:3A 


Description: District Yard 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 


Construction 
Other( ) 
Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


| | Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide space to relocate the existing Victoria Yard from its temporary quarters. Failure to carry out this project will 
4 result in a delay in the construction of the perimeter road. In the interim, minor improvements to the facility resulting from 
overcrowding and storage are required. 


elated Projects 


Sanitary Sewers 
4061722 


Storm Sewers 
4071718 


Ee 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
Yes No 


Replacement 
Joint Priority 
Priority Rank:3 


Program: Waterworks Project No.: 4051720 


Description: East 17th - Fennell to Howe 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 


Construction 195 195 
Other( ) 
Total Expenditures 195 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing deteriorated watermain which experiences frequent breakage in order to improve level of service 
and reduce maintenance costs. 150mm watermain. Project is to be coordinated with City roadwork. 


Related Projects 


Municipal Roads 


The Regional Municipality of Hamilton 
Nf Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct. 2, 1996 


First Year in Budget? 
[_] Yes [3 No 


Program: Waterworks Project No.:4051721 


Upgrade 
R.E.D. Priority 
Priority Rank:3A 


Description: Hughson St. - King William to Main St. 


COST SUMMARY ($000’s) eae ig 1998 1999 2000-06 
| Expenditures | 

Land 

Design 

Construction 195 


Other( ) 


195 


; Revenues 

Grants 

[ Other 
Other 
Owner's Share 

: Development Charges 
- Residential 
- Non- Residential 

Other 

| 


Total Revenues 


Net Cost 
Estimated Operating Impact enema 


Need For Project/Benefits/Objectives: 


Replace existing watermain with high breakage frequency causing traffic problems and flooding.Consequences of not 
ae include increased maintenance costs and service disruptions. Also potential liability due to flooding. 


BRelated Projects V 


Storm Sewers 


071736 


Hamilton 
Harbour 


James St. N 


7 
. 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 2, 1996 


First Year in Budget? 
[_] Yes [4 No 


Program: Waterworks Project No.: 4051723 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: Birch St. - Burlington St. to TH& B Railway 


1999 2000-06 


COST SUMMARY ($000’s) Total {1997 1998 


Expenditures | 

Land 

Design 

Construction 227 227 
Other( ) 


Total Expenditures 227 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To replace a deteriorated watermain which has experienced a large number of breaks and is located in a break 
susceptible area. Consequences of not doing include service interruptions - will miss co-ordination with Regional 
Roadwork. 


Related Projects 
Hamilton ee 22. ks 5s iS 


Harbour Burlington St.E. 


Regional Roads 


The Regional Municipality of Hamilton 
Ni Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.: 4051725 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Toby Cres. - Broker Dr. To Upper Kenilworth Ave. 


COST SUMMARY ($000’s) 


1997 1998 1999 2000-06 


Expenditures 

Land 

Design 

Construction 441 
Other( ) 


441 
Revenues 
Grants 
Other 


Other 


Owner's Share 


| | 
! 


Development Charges 
- Residential 
- Non- Residential 

| Other 


Total Revenues 
Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


To replace an existing watermain which experiences frequent breakage (0.4/km/yr) and is located in an area of high 
i breakage. Will improve utility delivery and reduce maintenance costs due to breakage. 150mm watermain. Projects will 
be coordinated with city road reconstruction. 


Related Projects 


Municipal Roads 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[_] Yes No 


Program: Waterworks Project No.:4051726 


Upgrade 
R.E.D. Priority 
Priority Rank:3 


Description: King St. W. - James St. To Bay St. 


COST SUMMARY ($000’s) Total [1997 1998 1999 2000-06 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Total Expenditures 21 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 
- Non- Residential 
Other 


Total Revenues 
Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing watermain which is in poor structural condition and breaks frequently in order to improve service 
and reduce maintenance costs. Project is being coordinated with Regional road resurfacing. 200mm watermain 


Related Projects 
Hamilton 
Harbour 


York Blvd. 


z 
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a 
2 
= 
a 
s 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.: 4051729 


Upgrade 
Joint Priority 
Prionty Rank:3A 


Description: Mohawk Rd. - 55m West of Wilson to McNiven 


| COST SUMMARY ($000’s) Total ]1997 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 302 302 
Other( ) 

Total Expenditures 


! 
Revenues 
Grants 
mm 6 Other 
Other 
Owners Share 
Development Charges 
- Residential 
- Non- Residential 
' Other 


Total Revenues 
aaNet Cost 


Estimated Operating Impact 
eed For Project/Benefits/Objectives: 


Provide additional capacity to distribution system to downtown Ancaster for fire fighting purposes. Consequences of not 
7" include continued substandard flow. Will also miss co-ordination with Regional Roadwork. 


Regional Roads 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes Py No 


Program: Waterworks Project No.:4051730 


Replacement 
R.E.D. Priority 
Prionty Rank:3 


Description: Glennie Ave. - Main St. To Dunsmure Rd. 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Estimated Operating Impact eee 


Need For Project/Benefits/Objectives: 
To replace an existing cast iron watermain which breaks frequently (1.85/km/yr) and which has corroded, delivering 
water to users with an unacceptably high iron content. 


Related Projects 


Hamilton 
Harbour 


Parkdale 


g 
<x 
© 
£ 
a 
Cy 
oO 


The Regional Municipality of Hamilton 
i Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth Revised: 
Aug 30, 1996 


First Year in Budget? 
Yes [] No 


Program: Waterworks Project No.: 4051731 


Replacement 
R.E.D. Priority 
Priority Rank:3A 


Description: East 37th St. - Concession to North End 


il COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
] Land 
| Design 

Construction 54 54 
| Other( ) 


Revenues 


Grants 

Other 

Other 

Owner's Share 

Development Charges 
- Residential 

- Non- Residential 

Other 


22 == ae a 


Estimated Operating Impact aE 


Need For Project/Benefits/Objectives: 


To replace an existing watermain which has an unacceptable breakage rate of 1.88/km/year. This will reduce 
Miers costs and service disruptions. 


elated Projects 
Hamilton 
Harbour 


te 
tr) 
Dc) 
or) 
a 
ud 


East 36th 
East 37th 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 30, 1996 


First Year in Budget? 
[Xk Yes [] No 


Program: Waterworks Project No.: 4051732 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Argyle St. - Ottawa to Frederick 
COST SUMMARY ($000’s) 1997 
Expenditures 

Land 

Design 

Construction 354 354 
Other( ) 


Total Expenditures 


Revenues 


1998 1999 2000-06 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Net Cost 


Estimated Operating Impact Lea 


Need For Project/Benefits/Objectives: 
To replace an existing deteriorating watermain which is hydraulically deficient. 


Related Projects 7 


Municipal Roads _.- 


Hamilton 
Harbour 


Barton St. E. 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 30, 1996 


First Year in Budget? 
[9 Yes [J No 


Program: Waterworks Project No.:4051733 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Cumberland Ave. - Wentworth to Sanford 


1997, 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 176 176 
Other( ) 


Total Expenditures 176 
R 


evenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Estimated Operating Impact eee 


\ Need For Project/Benefits/Objectives: 
To replace an existing watermain which experiences frequent breakage (1 .70/krvyr) to reduce maintenance costs. 


elated Projects 


Municipal Roads _- 


Hamilton 
Harbour 


Gladstone 


Rutherford 


Cumberland 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 30, 1996 


First Year in Budget? 
Yes C] No 


Program: Waterworks Project No.: 4051734 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Mountain Ave. - Lake Ave. To Gemma Ct. 


COST SUMMARY ($000’s) Total {1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing watermain which breaks frequently (0.66/kmVyr) and is hydraulically deficient . 


Related Projects 


Municipal Roads .- 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
Yes [_] No 


Program: Waterworks Project No.: 4051735 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: Crockett St. - East 33rd to East 36th St. & 
East 38th to East 39th 


1997 1998 


Expenditures 

Land 

Design 

Construction 182 
Other( ) 

eh, 
| Revenues 

Grants 
Other 


Other 
Owner's Share 


COST SUMMARY ($000’s) 


1999 2000-06 


102 80 
02 


Development Charges 


- Residential 


- Non- Residential 
Other 


7 | Total Revenues 


Estimated Operating Impact 


102 80 


Need For Project/Benefits/Objectives: 


To replace existing watermains which have deteriorated, are hydraulically deficient and cannot provide adequate fire 
bie for the abutting land use. 


EE 


Related Projects 


Hamilton 


Ba Harbour 
Municipal Roads __. 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.:4051736 
Upgrade 

Joint Priority 
Priority Rank:3 


Description: Old Ancaster Rd. - Robinhood Dr. To Pleasant Ave. 


COST SUMMARY ($000’s) 1997, 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing deteriorated watermain which breaks frequently (1.1 km/yr) iin order to reduce service 
interruptions and maintenance costs. 200mm watermain. 


Related Projects 


Municipal Roads 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Program: Waterworks 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
Yes No 


Project No.:4051740 


Upgrade 
R.E.D. Priority 
Priority Rank:4 


Description: Crestview Dr. - Colleen Cres. To Brookview Ct. 


COST SUMMARY ($000’s) 


1998 


Expenditures 
Land 
Design 
Construction 112 112 
| Other 
12 


Revenues 


Grants 

Other 

Other 

Owner's Share 

Development Charges 

- Residential 

- Non- Residential 
Other 


ee 


Estimated Operating Impact 


1999 2000-06 


eed For Project/Benefits/Objectives: 

O reinforce the distribution system by providing a seconda 
eed. Consequences of not doing: In the event of a waterm 
ervice or fire protection. 


aa Projects 


ry feed to a neighborhood Currently dependant on a single 
ain shutdown approximately 180 homes will be without water 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes [_]No 


Program: Waterworks Project No.: 4051741 


Extension 
R.E.D. Priority 
Priority Rank:5A 


Description: Pritchard Rd. Crossing of East-West Freeway 
COST SUMMARY ($000’s) 1997 
Expenditures 

Land 31 31 
Design 

Construction 

Other( ) 


Total Expenditures 


Revenues 


1998 1999 2000-06 


Grants 
Other 
Other 
Owner's Share 
Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide an easement for the extension of a watermain to service new developments in the Mount Hope urban 
settlement area. 


Related Projects 


Sanitary Sewers 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 30, 1996 | 


First Year in Budget? 
Yes CJ No 


Program: Waterworks Project No.:4051742 


Upgrade 
R.E.D. Priority 
Prionty Rank:3A 


Description: Brucedale Ave. - Redell Blvd. To High St. 


COST SUMMARY ($000’s) 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 395 395 
Other( ) 
95 


Revenues 


Grants 

Other 

Other 

Owner's Share 

Development Charges 

- Residential 

- Non- Residential 

Other 


& 


Estimated Operating Impact = 


Need For Project/Benefits/Objectives: 


To replace an existing watermain which experiences frequent breakage (0.91/km/yr) and to correct a fire flow deficiency 
4 the vicinity of public and High Schools. 


Hamilton 
Harbour 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan. 14, 1997 


First Year in Budget? 
Yes [a] No 


Program: Waterworks Project No.: 4051744 


Upgrade 
Joint Priority 
Prionty Rank:3 


Description: Rainbow Dr. - Glen Echo Dr. to Secord Dr. 


COST SUMMARY ($000’s) 


Total 1997 1998 1999 2000-06 


Expenditures 
Land 

Design 
Construction 323 


Other( ) 


Total Expenditures 


Revenues aa 
Grants 

Other 

Other 

Owner's Share 

Development Charges 

- Residential 

- Non- Residential 

Other 


Total Revenues 
Net Cost 


Estimated Operating Impact ar 


Need For Project/Benefits/Objectives: 
To replace an existing watermain which is hydraulically deficient and cannot provide adequate fire flows for the abutting 
land use. 


323 
323 
23 


iene.) 


Related Projects Queenston 


Municipal Roads . ~ 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 


[x] Yes C] No 
Program: Waterworks Project No.:4051745 

Studies 
Description: EMS 14001 Certification - Consultant R.E.D. Priority 


Priority Rank:3 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 

Land 

Design 

Construction 

Other( ) 63 26 37 


Total Expenditures 


Revenues 


2000-06 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


"| | Total Revenues 


Estimated Operating Impact 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
Yes [x No 


Program: Waterworks Project No.: 4051746 


Upgrade 
R.E.D. Priority 
Priority Rank:4 


Description: Pritchard & Harlowe - Highland to Anchor 


COST SUMMARY ($000’s) 1997 


Expenditures 
Land 
Design 
Construction 210 210 
Other( ) 
10 


Revenues 

Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Total Revenues eee 


Estimated Operating Impact 


1998 1999 2000-06 


Need For Project/Benefits/Objectives: 
To increase the system Capacity southerly to the Mountain Industrial Park for domestic and fire purposes. 
Consequences of Not Doing: Insufficient supply of water southerly restricting development. Substandard fire flows. 


Related Projects 


3s 
aw 
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a 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
Yes No 


Replacement 
Joint Priority 
Priority Rank:3A 


Program: Waterworks 


Project No.: 4051747 


Description: Selkirk Ave. - Main St. To Normanhurst Ave. 


COST SUMMARY ($000’s) Total 1997 


1998 1999 2000-06 
Expenditures 

Land 

Design 

Construction 

Other( ) 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 
- Non- Residential 
: Other 


348 


Estimated Operating Impact oem 
Need For Project/Benefits/Objectives: 
Existing cast iron watermain has broken 5 times since 1985 andi 


ot carrying out this project include increased maintenance cost 
0-ordination with City of Hamilton roadwork. 


S in an area of high break frequency.Consequences of 
S and service disruptions. Will also miss 


elated Projects 
Hamilton 
Harbour 


Storm Sewers 


ie 713 


Municipal Roads 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
=} 1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.:4051748 


Upgrade 
R.E.D. Priority 
Prionty Rank:3 


Description: Highway #8 - Winona to Fifty Rd. 


1998 1999 2000-06 


COST SUMMARY ($000’s) 1997 


Expenditures 

Land 

Design 

Construction 438 438 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


Other 


i (2 a SS 


Estimated Operating Impact ee oe 


Need For Project/Benefits/Objectives: 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
fe Yes No 


Replacement 
Joint Priority 
Priority Rank:3A 


Program: Waterworks Project No.: 4051749 


Description: Barton St. - McNeilly to Winona 


COST SUMMARY ($000’s) Total 1997 


Expenditures 

Land 

Design 

Construction 646 
Other( ) 


Revenues 
| Grants 
Other 
Other 
Owner's Share 
Development Charges 
a - Residential 
- Non- Residential 
Other 


Estimated Operating Impact 


1998 1999 2000-06 


Need For Project/Benefits/Objectives: 
To increase hydraulic Capacity in the service area to improve service to exis 


ting customers and provide Capacity for 
g: Insufficient capacity for meeting domestic 


future residential and industrial development. Consequences of Not Doin 
and fire requirements, which will restrict development. 


} Sanitary Sewers 
063466 


2 Roads 


] 


‘ | us 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[] Yes No 


Replacement 
Joint Priority 
Priority Rank:3A 


Program: Waterworks Project No.: 4051833 


Description: Barton St. - Winona Rd. To Fifty Rd. 


1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Total Expenditures eo 309 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To replace an existing watermain which breaks at a rate of 2.15/km/year, in order to reduce maintenance costs and 
service disruptions. Consequences of Not Doing: Increased maintenance costs and service disruptions. Will miss 
co-ordination with Regional roadwork. 


Related Projects 


Regional Roads 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 14, 1997 


First Year in Budget? 
[] Yes No 


| Upgrade 
Joint Priority 
Priority Rank:3 


Program: Waterworks Project No.:4051750 


Description: Sulphur Springs - Wilson to Mansfield 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 142 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


a ae a 


Estimated Operating Impact = 


4 Need For Project/Benefits/Objectives: 


To replace an undersized watermain to improve service reliability. This project is to be undertaken in conjunction with 
municipal road work. 


Related Projects 


Municipal Roads _- 


Ancaster 
Golf 
_— Club 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Upgrade 
Joint Priority 
Priority Rank:3 


Program: Waterworks Project No.:4051753 


Description: Corman - Hwy. #8 to King St. 


COST SUMMARY ($000’s) Total 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 425 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 
Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
The existing watermain unable to provide sufficient fire flows. High breakage, 3 times since 1983.Consequences of Not 
Doing: Substandard fire flow, increased maintenance costs with interruptions of service due to breakage. 


Related Projects 


Municipal Roads __- 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[] Yes No 


Replacement 
R.E.D. Priority 
Priority Rank:3 


Program: Waterworks Project No.: 4051762 


Description: Old Ancaster Rd. - Pleasant Ave. To Pumping Stn. WH-12 


Expenditures 
Land 
Design 
Construction 256 256 
Other( ) 
56 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


a Se nae a 


Estimated Operating Impact 
Need For Project/Benefits/Objectives: 
To replace an existing deteriorated watermain which breaks frequently (1.1 krm/yr) in order to reduce service 
7 interruptions and maintenance costs. 200mm watermain. 


COST SUMMARY ($000’s) 1998 


1999 2000-06 


elated Projects 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 

Sept. 4, 1996 

First Year in Budget? 
[] Yes No 


Replacement 
Joint Priority 
Priority Rank:3 


Program: Waterworks Project No.:4051764 


Description: Stinson St. - Victoria to Wellington 


COST SUMMARY ($000’s) Total [1997 1998 1999 2000-06 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Total Expenditures 132 


Revenues 


Grants 
Other 
Other 


Owners Share 


Development Charges 
- Residential 
- Non- Residential 
Other 


Total Revenues 
Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To replace an existing watermain which is undersized and hydraulically deficient for supplying adequate fire flows. Fire 
underwniters have identified a 65% deficiency for the abutting school. Project is to be coordinated with road 
reconstruction. 150 mm Victoria to Wellington. 


Related Projects V 


Municipal Roads . -. 


Hamilton 
Harbour 


The Regional Municipality of Hamilton 
Regional Environment Department 
{1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.: 4051765 


| Replacement 


Joint Priog 
Priority Rank:3 


Description: Hester St. - Manning to Upper Wellington 


COST SUMMARY ($000’s) 


1997 1998 1989 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


I" Need For Project/Benefits/Objectives: 
To replace a section of watermain which experiences frequent breakage (0.8/km/yr). This project will improve the 
delivery of service and will reduce maintenance costs resulting from break repair. Project is to be coordinated with city 

| road reconstruction. 200 mm watermain. 


Related Projects z epnell Ave Luscombe 


Municipal Roads _ - 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.: 4051766 


Replacement 
Joint Priority 
Priority Rank:3 


Description: West 31st St. - Scenic Dr. To Sanatorium 


COST SUMMARY ($000’s) Total 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing watermain which breaks frequently (1.5/km/yr) in order to improve utility delivery and reduce 
maintenance costs due to breakage. 150mm watermain. 


Related Projects 


Municipal Roads _- 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 
C] Yes No 


Program: Waterworks Project No.:4051767 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: Glengrove - Reid to Armstrong 


1997 


1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 
Construction 
Other( ) 

Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Total Revenues iF 
es 


Estimated Operating Impact =z 


Need For Project/Benefits/Objectives: 

To improve the flow of water to a residential area identified as having substandard fire flows and to replace a watermain 
which breaks at a rate of 2.19/km/year.Consequences of not doing include continued substandard fire flows, increased 
maintenance costs and service disruptions due to breakage. Will miss co-ordination with municipal roadwork. 


Related Projects 


Municipal Roads | 


Hamilton 
Harbour 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 20, 1997 


First Year in Budget? 
[] Yes No 


Cost 
Allocation 


Program: Waterworks Project No.: 4051778 


Description: ANNUAL - Cost Allocation - Roads Admin 


COST SUMMARY ($000’s) Total [1997 1998 1999 2000-06 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Total Expenditures 400 400 400 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Net Cost 400 400 400 


Estimated Operating Impact ome 


Need For Project/Benefits/Objectives: 
For Capital Budget design, construction and contract administration provided by the roads department. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 11, 1996 


First Year in Budget? 


[] Yes No 


| Cost 
Allocation 


Program: Waterworks 


Project No.: 4051779 


Description: ANNUAL - Cost Allocation - Facilities Admin 


1997 1998 1999 2000-06 


Expenditures 

Land 

Design 

Construction 

Other( ) 24 8 8 
4 8 


8 
| Revenues 
Other 


COST SUMMARY ($000’s) 


Grants 

Other 

Owner's Share 
Development Charges 
- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Bisse For Project/Benefits/Objectives: 
= or Capital Budget Sérvices provided by the Facilities Department. 


ia Projects 


The Regional Municipality of Hamilton-Wentworth 
| Regional Environment Department 


11997-2006 Capital Budget Detail Sheet 


Revised: 
Feb 12, 1997 


First Year in Budget? 


[] Yes No 


Plant 
N/A 
Priority Rank:N/A 


Program: Waterworks Project No.:4051780 


Description: ANNUAL - Plant Allocation 


1998 1999 2000-06 


COST SUMMARY ($000’s) on 


Expenditures 
Land 
Design 


Construction 
Other( ) 1084 246 419 419 
Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Projéct/Benefits/Objectives: 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb 12, 1997 


First Year in Budget? 


LJ] Yes No 
Outstations 
N/A 


Program: Waterworks Project No.: 4051781 


Description: ANNUAL - Outstation Allocation 


Priority Rank:N/A 


ea SH eS ee 


COST SUMMARY ($000’s) 


1297 1998 1999 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


= - 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


718 


rE 


—? 
j Need For Project/Benefits/Objectives: 


| Related Projects 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 11, 1996 


First Year in Budget? 
[] Yes No 


Studies 
R.E.D. Priority 
Priority Rank:3 


Program: Waterworks Project No.:4051799 


Description: ANNUAL - Preliminary Engineering 


COST SUMMARY ($000’s) Total 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 203 105 108 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 
- Residential 
- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide for the carrying out of studies and investigations by consultants. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentwo rth Revised: 
Sept. 4, 1996 


First Year in Budget? 
[-] Yes No 


Program: Waterworks Project No.: 4051811 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Delevan Cres. - Seven Oaks to Seven Oaks 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 
Expenditures 

Land 

Design 

Construction 131 131 

Other( ) 


Revenues 


Grants 
Other 

} Other 

| Owner's Share 
Development Charges 

*™ - Residential 

- Non- Residential 
Other 


Scie SS 
omnis 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


To replace an existing cast iron watermain which has experienced frequent breakage (rate = 1.2/km/year) 
i -Consequences of Not Doing: Increased maintenance costs and service disruptions due to 


further breakage. Will miss 
co-ordination with municipal roadwork. 


Related Projects 


Storm Sewers 
INEW4 


Municipal Roads 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.: 4051814 


Replacement 
Joint Priority 
Prionty Rank:3 


Description: Clifford - Ainsley to South End 


COST SUMMARY ($000’s) Total {1997 1998 1999 2000-06 


Expenditures 
Land 


Design 
Construction 
Other( ) 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 
Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing cast iron watermain which has deficient fire flows (60% deficient).This is necessary in order to 
upgrade the existing substandard fire flows.. Project to be coordinated with storm sewer construction. 


Related Projects 


Storm Sewers 
4071813 


Municipal Roads 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 10, 1996 


First Year in Budget? 
[] Yes No 


| Upgrade 
Joint Priority 
Priority Rank3: 


Program: Waterworks Project No.:4051817 


Description: Cedardale - Grays Rd. To Green Rd. 


COST SUMMARY ($000’s) 


1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 424 424 
Other( ) 


Total Expenditures 424 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


a ball 


Estimated Operating Impact er 


Need For Project/Benefits/Objectives: 
To replace a deteriorated watermain which has experienced a large number of breaks and is located in a break 
1 susceptible area. Consequences of Not Doing: Service interruptions - will miss co-ordination with municipal roadwork. 


Related Projects 


Municipal Roads .. . 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 10, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.:4051818 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: Murray St. - James St. To Park St. 


1999 2000-06 


COST SUMMARY ($000’s) 1997 1998 


Expenditures 

Land 

Design 

Construction 143 143 
Other( ) 


Total Expenditures 143 143 


Revenues 


Grants 
Other 
Other 


Owners Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace a substandard size watermain for domestic and fire fighting purposes. Project is to be coordinated with 
municipal road reconstruction. 150 mm watermain. 


Related Projects 


Storm Sewers 


Hamilton 
Harbour 


Municipal Roads 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth Revised: 
Sept. 4, 1996 


First Year in Budget? 
[-] Yes No 


Replacement 
Joint Priority 
Priority Rank:3 


Program: Waterworks Project No.:4051819 


Description: Fernwood - Thelma to Castlefield 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 

Land 

Design 

Construction 116 
Other( ) 


| Revenues 


| Grants 
Other 

/ Other 
Owner's Share 
Development Charges 
- Residential 
- Non- Residential 

| 


Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing cast iron watermain which has experienced frequent breakage (rate = 


1.88/km/year)Consequences of Not Doing: Increased maintenance costs and service disruptions due to further 
Dias Will miss co-ordination with municipal roadwork. 


fee el 


Storm Sewers 
NEW7 


| Municipal Roads 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 

Sept. 9, 1996 

First Year in Budget? 
[_] Yes No 


Replacement 
Joint Priority 
Prionty Rank:3 


Program: Waterworks Project No.: 4051820 


Description: Castlefield - House #39 to South End 


COST SUMMARY ($000’s) Total [1997 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 331 331 
Other( ) 


Total Expenditures 331 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To replace an existing cast iron watermain which has experienced frequent breakage (3.5/km/yr). Consequences of not 
doing include increased maintenance costs and service disruptions due to further breakage and will miss coordination 
with municipa roadwork. 


Related Projects 


Storm Sewers 
NEW9 


Municipal Roads 


"Greenwood 
Castlefield 


72) 
: A . 


The Regional Municipality of Hamilton 
Regional Environment Department 
={1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[_] Yes [x No 


Program: Waterworks Project No.: 4051821 


Upgrade 
R.E.D. Priority 
Priority Rank:3 


Description: Maplewood Ave. - Blake St. To Prospect St. 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 


Construction 447 447 
Other( ) 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 
Net Cost 


Estimated Operating Impact 


] Need For Project/Benefits/Objectives: 
To replace an existing hydraulically deficient watermain in order to increase available fire flow in the vicinity of a hospital 
i and a public school. Fire flows have been identified as deficient by fire underwriters. 200mm watermain. 


Hamilton 
Harbour 


Related Projects 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.:4051822 


Replacement 
Joint Priority 
Priority Rank:3A 


Description: Clarendon - Fennell to South Bend 


COST SUMMARY ($000’s) Total 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 
Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To replace an existing cast iron watermain which has experienced frequent breakage. (rate = 
0.85/km/year)Consequences of Not Doing: Increased maintenance costs and service disruptions due to further 
breakage. Will miss co-ordination with municipal roadwork. 


Related Projects 


Storm Sewers 
4071824 


Municipal Roads 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.: 4051823 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Edith - Broker to Nova 


COST SUMMARY ($000’s) 


Tae 


1998 1999 


2000-06 


Expenditures 
Land 
Design 


Construction 278 278 
Other( ) 

Total Expenditures 278 

Revenues 


. yr \ 
ES fp SS SS eS eS ee 


Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 


- Non- Residential 


Other 
Total Revenues os 


278 
Estimated Operating Impact owners} 


| Need For Project/Benefits/Objectives: 
‘= Toreplace an existing watermain which breaks at a rate of 1.28/km/year, in order to reduce maintenance costs and 


= SETVICE disruptions Consequences of Not Doing: Increased maintenance costs and service disruptions due to further 
i breakage. Will miss co-ordination with municipal roadwork. 
2 


Related Projects 


, Municipal Roads - 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[_] Yes No 


Program: Waterworks Project No.: 4051826 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Kings Forest - Broker to Nova 


COST SUMMARY ($000’s) 1998 1999 2000-06 


Expenditures 
Land 


Design 
Construction 221 221 


Other( ) 
Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To replace an existing watermain which has been subject to frequent breakage (rate=1.31/km/year), and is located in a 
break susceptible area. Consequences of Not Doing: Increased maintenance costs and service disruptions due to 
further breakage. Will miss co-ordination with Municipal roadwork. 


Related Projects 


Municipal Roads . - 


ee Dickenson Rd. 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.:4051827 


Replacement 
Joint Priority 
Prionty Rank:3A 


Description: Greenwood - 90m South of Fernwood to south end 


1997 1998 1999 2000-06 


Expenditures 

Land 

Design 

Construction 168 
Other( ) 


Total Expenditures 


Revenues 


COST SUMMARY ($000’s) 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 


- Non- Residential 


Other 
™ |Total Revenues —— 
2 ae Aa ae 
=) Estimated Operating Impact emer | 


Need For Project/Benefits/Objectives: 


To replace an existing watermain which has been subject to frequent breakage (rate=1.74/kmvVyear) and is located in a 
break susceptible area. Consequences of Not Doing: Increased maintenance costs and service disruptions due to 
further breakage. Will miss co-ordination with municipal roadwork. 


9 Related Projects 


Storm Sewers 
4071823 


| Municipal Roads 


Upper Ottawa St. : 


emwood Cres. 
Caatlefield 


ax: eer 
bo ae 


Twenty Rd.. 
Dickenson Rd. “i 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 

Sept. 9, 1996 

First Year in Budget? 
[_] Yes No 


Program: Waterworks Project No.:4051830 


Upgrade 
Description: Eastwood - Melvin to south end & Joint Priority 
Heath - Eastwood to Sumach Priority Rank: 


1997 1998 


COST SUMMARY ($000’s) Total 1999 2000-06 


Expenditures 
Land 


Design 
Construction 159 159 
Other( ) 


Total Expenditures 159 159 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Net Cost 159 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing watermain which is hydraulically deficient and unable to provide sufficient fire flows (60% 
deficient) for a school. Watermain construction on Heath will"loop” the system further improving flows and reliability. 


200mm watermain 


Related Projects 


Municipal Roads _. 


Hamilton : 
Harbour Barton St. E. 


~ Woodword 


Osbourne 


Brunswick 


a < 
o 
o 
Fe 
a 
Es Ww 
be 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: 


Waterworks Project No.:4051831 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Beechwood - Sherman to Lottridge 


COST SUMMARY ($000’s) 


1999 2000-06 


1997 1998 


Expenditures 

Land 

| Design 
Construction 307 307 
Other( ) 


Revenues 


j Grants 

Other 

Other 

Owner's Share 

/ Development Charges 
= - Residential 

| 


- Non- Residential 
Other 


| 4 


Estimated Operating Impact = 


LS 
Bineea For Project/Benefits/Objectives: 
0 replace an existing cast iron watermain which has experienced fr 


Consequences of Not Doing: Increased maintenance costs and dis 
egional roadwork. 


equent breakage.(rate = 2.14/km/year) 
ruption of service. Will also miss co-ordination with 


related Projects 
Hamilton 


Harbour 
5 Roads. 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.:4051832 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: Brock St. - King to Melville 


COST SUMMARY ($000’s) Total 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 


Other( ) 


84 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 
Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: ; 
To replace an existing cast iron watermain which is approximately 50% deficient in fire flow capacity.Consequences of 
Not Doing: Substandard fire flow will continue, and coordination with municipal roadwork will be missed. 


Related Projects 


Municipal Roads _. 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 30, 1996 


First Year in Budget? 
Yes [_] No 


Program: Waterworks Project No.: 4051834 


Replacement 
R.E.D. Priority 
Priority Rank:3A 


Description: Martin Rd. - Lawrence to Hixon 


COST SUMMARY ($000’s) 


1997 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction VIE WUT 
Other( ) 
TEL 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


= 


Estimated Operating Impact aay 


] Need For Project/Benefits/Objectives: 


To replace an existing deteriorated watermain which is experiencing frequent breaks. (3.26 per year since 1990). This 
i will reduce maintenance costs and inprove service delivery. 


1 Related Projects 


Storm Sewers 
4051810 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 

Aug 30, 1996 

First Year in Budget? 
Yes a No 


Program: Waterworks Project No.: 4051835 


Replacement 
R.E.D. Priority 
Priority Rank:3A 


Description: Hunter St. - York Rd. To Concord 


COST SUMMARY ($000’s) 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 291 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace hydraulically deficient watermain which cannot deliver adequate fire flows for the abutting land use. (53% 
deficient) 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 10, 1996 


First Year in Budget? 


CJ Yes No 


Upgrade 
Joint Priority 
Priority Rank:3 


| 8 | 


Program: Waterworks Project No.:4051837 


Description: Victoria - Albert to Market/Albert - Victoria to Alma 


COST SUMMARY ($000’s) Total ]1997 1998 1999 


Expenditures 
Land 


2000-06 


Design 


Construction 238 238 
Other( ) 
Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


i Sa aed A a 


Estimated Operating Impact pate 


ki Need For Project/Benefits/Objectives: 


Replace existing watermain to improve flow for domestic and fire fighting purposes. Consequences of not doing include 
r continued Substandard flows and will miss co-ordination with municipal roadwork. 


Related Projects 


_| Municipal Roads __ 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept 4, 1996 


First Year in Budget? 
Yes [_] No 


Project No.: 4051838 


Program: Waterworks 


Upgrade 
R.E.D. Priority 
Prionty Rank: 3 


Description: Hillyard, Munroe & Wentworth St. - 
Brant to Munroe to Francis 


COST SUMMARY ($000’s) Total 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 267 
Other( ) 
Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact oie ae 


Need For Project/Benefits/Objectives: 
To replace an existing aged watermain which has deficient flows forthe abutting industrial zoning. 


Related Projects 


Hamilton 
Harbour 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 30, 1996 


First Year in Budget? 
[Xt Yes [_] No 


Program: Waterworks Project No.: 4051839 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Melville St. - Cross St. To Sydenham Rad. 


COST SUMMARY ($000’s) 


ey 
Expenditures 
Land 
Design 
Construction 
Other( ) 


Total Expenditures 


Revenues 


1997 1998 1999 


2000-06 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 
Need For Project/Benefits/Objectives: 


To replace an existing watermain which is hydraulically deficient and unable to deliver sufficient fire flows to the abutting 
area.. 


Related Projects 


Municipal Roads _- 


al zz Ea 4 i = 5 a] 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 


[=] Yes No 


Upgrade 
Joint Priority 
Prionty Rank:3 


Program: Waterworks Project No.:4051841 


Description: Albert St. - Melville to Victoria St. 


1998 1999 2000-06 


COST SUMMARY ($000’s) 1997 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing substandard watermain in conjuction with municipal roadwork. 150mm watermain. 


Related Projects 


Municipal Roads __- 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 4, 1996 


First Year in Budget? 


[X] Yes [J No 


Upgrade 
Joint Priority 
Priority Rank:3 


Program: 


Waterworks Project No.: 4051842 


Description: Mountain Ave. S. - King St. To Trevor 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 
Expenditures | 
Land 

Design 

Construction 127 127 

Other( ) 


Total Expenditures 127 127 


Revenues 

Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


| |Total Revenues 


= 
N 
~ 


| Estimated Operating Impact ——- 


Need For Project/Benefits/Objectives: 
To upgrade an existing watermain to increase fire flows available for a commercial area 


Related Projects 


Municipal Roads _- 


: 
: 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 

Sept. 4, 1996 

First Year in Budget? 
[_] Yes No 


Replacement 
R.E.D. Priority 
Prionty Rank:4 


Program: Waterworks Project No.: 4051843 


Description: Bay - Aberdeen/Inglewood/ Undercliffe 


COST SUMMARY ($000’s) 1998 1999 2000-06 


Expenditures 
Land 


Design 
Construction 142 142 
Other( ) 


Total Expenditures 142 142 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing cast iron watermain which has corroded intemally to the point where customers are receiving 
water with a high iron content, creating problems with aesthetics such as discoloured fixtures and clothes. 


Hamilton 
Harbour 


Related Projects y 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 30, 1996 


First Year in Budget? 
Yes []No 


Program: Waterworks Project No.: 4051844 


Upgrade 
R.E.D. Priority 
Priority Rank:3 


Description: Seabreeze Cres. - Glover Access Rd. To McNeilly 


1997 1998 


Expenditures 
Land 
Design 
Construction 392 392 
Other( ) 
92 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 


Other 

ac el el SaaS iE rr 
Estimated Operating Impact omnes 8 

Need For Project/Benefits/Objectives: 


To replace an existing watermain which breaks frequently (1 -10/km/yr) in order to reduce maintenance costs and 
improve service delivery. 


COST SUMMARY ($000’s) 1999 


2000-06 


7 eh sete gt 
© 


= te (+* 4 a 
hi a : : 


Related Projects 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 30, 1996 


First Year in Budget? 
Yes [] No 


Program: Waterworks Project No.:4051845 


Replacement 
Joint Priority 
Prionty Rank:3 


Description: Park St. - Market to Peel 


COST SUMMARY ($000’s) Total {1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 168 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing watermain which is hydraulically deficient and unable to deliver Sufficient fire flows to the abutting 
area. 


Related Projects 


Municipal Roads _- 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 20, 1996 


First Year in Budget? 
[J] Yes No 


Extension 
R.E.D. Priority 
Priority Rank:3 


Program: Waterworks Project No.:4051847 


Description: ANNUAL - Public/Private Partnership program 


COST SUMMARY ($000’s) 


1997 1998 1999 2000-06 


Expenditures 

Land 

Design 

Construction 202 188 
Other( ) 


390 
Revenues 
271 


dl Grants 
Other 
Other 
Owner's Share 158 113 
| Development Charges 
- Residential 
- Non- Residential 
Other 


Estimated Operating Impact P| 


Need For Project/Benefits/Objectives: 
~ To provide for unspecified works under the Local Improvement Act, or other enabling legislation. 


mrelated Projects 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes No 


Extension 
R.E.D. Priority 
Priority Rank:4 


Program: Waterworks Project No.: 4051848 


Description: Lewis Rd. /North Service/Campview 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 163 163 
Other‘ ) 


Total Expenditures 163 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives 

To complete a loop in the distribution system on the north side of QEW to increase system reliability and 
capacity.Consequences of Not Doing: System will remain vulnerable to service interruption if single feed has to be shut 
down. 


Related Projects 


Lake Ontario 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 9, 1996 


First Year in Budget? 


[] Yes No 


Replacement 
Joint Priority 
Priority Rank:3 


Program: Waterworks Project No.: 4051911 


Description: Simcoe St. - Ferguson to Railway 


1997 1998 


COST SUMMARY ($000’s) 1999 


Expenditures 
Land 


2000-06 


Design 


Construction 102 102 
Other( ) 
Total Expenditures 102 


Revenues 


Grants 
Other 
Other 
Owner’s Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


ee 


Estimated Operating Impact 


| Need For Project/Benefits/Objectives: 
To replace an existing cast iron watermain which breaks frequently and is in poor structural condition. 


m| Related Projects y 
Hamilton 


i Harbour 
Municipal Roads _- 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 

Sept. 9, 1996 

First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.:4051920 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: Bond St. - King St. To Park St. 


1998 1999 


COST SUMMARY ($000’s) 2000-06 


Expenditures 
Land 


Design 


Construction 47 47 


Other( 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


Other 


Total Revenues tae 
Net Cost 47 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

Replace existing deteriorating watermain which is incapable of providing adequate fire flow. Consequences of Not Doing: 
Substandard fire flow. Will miss co-ordination with municipal roadwork. Town of Dundas road limits are Park St. to Hatt 
St. 


Related Projects 


Municipal Roads. . 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
[_] Yes No 


Program: Waterworks Project No.:4051922 


Upgrade 
R.E.D. Priority 
Priority Rank:3A 


Description: Morley St. - Parkdale to W/W Pipeline ROW 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Total Expenditures 154 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing deteriorated watermain which is undersized for the abutting service area and is deficient in fire 


flow capacity. 
| 


Ne 


Hamilton 
Harbour 


m| Related Projects 


Storm Sewers 
4071922 


$ 
< 
© 
‘a 
ao} 
= 
a 
a 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 
[] Yes No 


Program: Waterworks Project No.: 4051924 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Ferrera St. - Wise Cres (S. Leg) to Wise Cres (N. leg) 


COST SUMMARY ($000’s) Total 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 207 207 
Other( ) 
Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing deteriorated watermain which experiences frequent breakage in order to improve service delivery 
and reduce maintenance costs. 150mm watermain 


Related Projects 


Municipal Roads . - 


= 


Elliot Ave 


= 


i= 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 4, 1996 . 


First Year in Budget? 
C] Yes No 


Replacement 
R.E.D. Priority 
Priority Rank:3A 


Program: Waterworks Project No.: 4051931 


Description: West 1st St. - McElroy to Wembley Rd. 


1997 1998 1999 


COST SUMMARY ($000’s) 2000-06 


Expenditures 
Land 
Design 


Construction 102 102 
Other( ) 
Total Expenditures 102 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


SS 


Estimated Operating Impact SS 


| Need For Project/Benefits/Objectives: 
To replace an existing watermain which breaks frequently (0.85/km/yr) and is approximately 15% deficient in fire flow. 
150 mm watermain. 


| Related Projects : en Eannellave: 


Storm Sewers _- T. c : E 
4071940 fi ee ; 


] 
© 
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The Regional Municipality of Hamilton-Wentworth 
iRegional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 4, 1996 
First Year in Budget? 


[] Yes No 


Replacement 
R.E.D. Priority 
Priority Rank: 


Program: Waterworks Project No.: 4051932 


Description: East 25th St. - Concession St. To Crockett 


1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 327 


Other( ) 


Total Expenditures 327 $27 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace an existing cast iron watermain which is hydraulically unable to deliver sufficient flows for fire fighting (37% 
deficient). 


Related Projects 


Hamilton 
Harbour 


an Ave. 


E 
@ 
= 
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i 
© 
a 
a 
= 


East 23rd St 
East 26th St. 


Queensdale Ave.E. 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 30, 1996 


First Year in Budget? 
Yes [] No 


Program: Waterworks Project No.:4051940 


Replacement 
R.E.D. Priority 
Priority Rank: 3A 


Description: Tuxedo Ave. S. - Main St. To South End. 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 575 3/5 
Other( ) 
Total Expenditures 575 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


Other 
Total Revenues rT 


Estimated Operating Impact eee 


| Need For Project/Benefits/Objectives: 
To replace an existing watermain which is hydraulically deficient and unable to deliver sufficient fire flows. 


| 
| 


| Related Projects 


_| Storm Sewers 
4071923 


Hamilton 
Harbour 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes [_]No 


Program: Waterworks Project No.: 4051941 


Upgrade 
R.E.D. Priority 
Prionty Rank:3 


Description: Elcho, Rosedene Ave., Wycliffe Ave., Searle St 


COST SUMMARY ($000’s) 1998 1999 2000-06 


Expenditures 
Land 


Design 
Construction 118 118 


Other( ) 
Revenues 


Grants 
Other 
Other 


Owner’ss Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To replace hydraulically deficient aged watermains which cannot deliver adequate fire flows (50% deficient) to the 
abutting residential area. 


Related Projects 


Hamilton 
Harbour 


oe! 
” 
® 
© 
E 
a 
> 
it~ 
© 
a 
2. 
— 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 9, 1996 


First Year in Budget? 


[-] Yes No 


Upgrade 
Joint Priority 
Priority Rank:3 


Program: Waterworks Project No.:4051944 


Description: Winona Rad. - Barton to South Service Ramp 


COST SUMMARY ($000’s) Total 1997 1998 1999 | 2000-06 


Expenditures 
| Land 
Design 
Construction 329 
Other( ) 
[Total Expenditures a 329 
Revenues ee - : ; a —_ 
Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential! 
- Non- Residential 
Other 
gees Revenues 


Estimated Operating Impact Seater 


eed For Project/Benefits/Objectives: 
Existing watermain has a high break frequency.Consequences of Not Doing: 
‘ie Will also miss co-ordination with municipal roadwork. 


Increased maintenance costs and service 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 4, 1996 


First Year in Budget? 
Yes No 


Program: Waterworks Project No.: 4051947 


Upgrade 
R.E.D. Priority 
Priority Rank:3 


Description: Ferguson Ave. : Wood St. To Picton St. To Simcoe St. 


1998 1999 2000-06 


COST SUMMARY ($000’s) 1997 


Expenditures 

Land 

Design 

Construction 432 
Other( ) 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 
- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To increase the delivery capacity of the system in an area with poor pressures for domestic and fire fighting purposes. 
Failure to carry out this project will result in continued substandard service delivery. 


Related Projects 


Hamilton 
Harbour . 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 20, 1997 


First Year in Budget? 
Yes [] No 


Outstations 
R.E.D. Priority 
Prionty Rank:3 


Program: Waterworks 


Project No.:4057751 
Description: PCB Disposal 


COST SUMMARY ($000’s) 


1999 2000-06 


1997 1998 


Expenditures 

Land 

Design 

Construction 

Other( ) 259 128 131 
59 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


) a ee 
ns 


Estimated Operating Impact 
q Need For Project/Benefits/Objectives: 


The Regional Municipality of Hamilton-Wentworth 
j Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Feb 12, 1997 


First Year in Budget? 


[] Yes No 


Outstations 
N/A 
Priority Rank:N/A 


Program: Waterworks Project No.: 4057752 


Description: Roof Repairs 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 
Construction 


Other( ) 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


~ Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To repair the Siporex roof deck on the filter/boiler buildings. 


Related Projects 


Sanitary Sewers 
4067755 


The Regional Municipality of Hamilton-Wentworth 


Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Feb 12, 1997 


First Year in Budget? 


Yes No 


Outstations 
N/A 


Priority Rank:N/A 


Program: Waterworks Project No.: 4057753 


Description: Unspecified Outstation Projects 


1998 1999 2000-06 


COST SUMMARY ($000’s) 1997 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


“a = ec | = Bs | =I 


tae 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


oil mi | —  - a ez =a 


Related Projects 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb 12, 1997 


First Year in Budget? 
Yes [x No 


Program: Sanitary Sewers Project No.:4061521 


Upgrade 
R.E.D.Priority 
Priority Rank:3 


Description: Purchase Easements 


COST SUMMARY ($000’s) Total aor 1998 


1999 2000-06 


Expenditures 
Land 


Design 
Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
Provincial legislation (Bill 106), passed in 1991 requires that Regional Municipalities acquire and register easements 
over existing infrastructure within its jurisdiction by Dec. 31, 1999. Failure to do so leaves the Region and its 


infrastructure unprotected from private property owners. Also to acquire easements required for the construction of 
infrastructure. 


Related Projects 


Waterworks 
4051527 


Storm Sewers 
4061526 


-Wentworth 


Revised: 
Aug 19, 1996 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


First Year in Budget? 
Yes [x No 


Program: Sanitary Sewers Project No.: 4061701 
Replacement 
R.E.D. Priority 


Priority Rank:N/A 


Description: Annual - Minor Improvements 


1997 1998 


COST SUMMARY ($000’s) 1999 2000-06 


Expenditures 
Land 
Design 


Construction 3073 999 1024 1050 

Other( ) 

Total Expenditures 999 1024 1050 

Revenues 5 


5 
€ 


Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 


- Non- Residential 


Other 
Total Revenues ae 


Estimated Operating Impact Lea 


Need For Project/Benefits/Objectives: 
To carry out minor works on existing systems, mainly in conjunction with specified capital projects being carried out by 
the Region, area municipalities, or other authorities. 


Related Projects 


Storm Sewers 
4071701 


Waterworks 
4051708 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth Revised: 
Aug 19, 1996 


First Year in Budget? 
C] Yes [x No 


Replacement 
ql Description: ANNUAL - Contingency for Unscheduled Works Joint Priority 


Priority Rank:3 


4 COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
fj Land 

Design 

Construction 133 137 140 
i Other( ) 


Total Expenditures 


Revenues 
| Grants 
| Other 
Other 
i Owner's Share 
| Development Charges 
- Residential 
- Non- Residential 
| Other 


[ST aa 
ee ee 


Estimated Operating Impact 


| Need For Project/Benefits/Objectives: 
To allow for coordinated works to be undertaken when area municipalities undertake unscheduled road work. 


—— 


Related Projects 


Municipal Roads 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 19, 1996 


First Year in Budget? 
[J] Yes [LX No 


Program: Sanitary Sewers Project No.:4061707 


Replacement 
R.E.D. Priority 
Priority Rank:3 


Description: ANNUAL - Detailed Engineering 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 
Construction 243 79 81 83 
Other( ) 


Total Expenditures 79 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact ae 


Need For Project/Benefits/Objectives: 
For the hiring of external consultants for detailed engineering of capital sanitary sewer works. 
Benefits - Completion of engineering design. 


Related Projects 


Waterworks 
4051704 


Storm Sewers 
4071704 


| Need For Project/Benefits/Objectives: 


The Regional Municipality of Hamilton 
Regional Environment Department 


={ 1997-2006 Capital Budget Detail Sheet 


Expenditures 


Land 


Design 


COST SUMMARY ($000’s) 


Construction 


Other( 


Grants 
Other 
Other 


Owner's Share 
Development Charges 
- Residential 


- Non- Residential 


Other 
Total Revenues 


Estimated Operating Impact 


) 


Program: Sanitary Sewers 


Total Expenditures 


Revenues 


Project No.:4061708 
Description: ANNUAL - Field Data Hardware 


1997, 


1998 


-Wentworth 


Revised: 
Aug 19, 1996 


First Year in Budget? 
Yes [x No 


Upgrade 
R.E.D. Priority 
Priority Rank:3 


1999 


2000-06 


To allow for the purchase of flow monitoring and associated recording and control equipment. 


| Related Projects 


‘| 4051707 
ami Waterworks 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 20, 1997 


First Year in Budget? 
[_] Yes [X No 


Labs 
R.E.D. Priority 
Priority Rank:3 


Program: Sanitary Sewers Project No.: 4061710 


Description: ANNUAL - Regional Laboratory Improvements 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 

Land 

Design 

Construction 

Other( ) 475 102 158 215 
75 


Meee hese oe Se a 
Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Total Revenues el 


Estimated Operating Impact 


2000-06 


Need For Project/Benefits/Objectives: 
To make needed improvements to the existing facilities at the Regional labs to ensure compliance with today’s standards 
and health and safety legislation. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 
[] Yes [x No 


Program: Sanitary Sewers Project No.:4061712 


Upgrade 
R.E.D. Priority 
Priority Rank:3 


Description: East 8th St. - Re-Direction of Flows from Fennell Ave. into 
the Interceptor & installation of New Manhole 


1997 1998 1999 


COST SUMMARY ($000’s) 2000-06 


Expenditures 
Land 


Design 
Construction 
Other( ) 

Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


ae ee 


Estimated Operating Impact aoe 


| Need For Project/Benefits/Objectives: 
To upgrade the existing sewer to present day standards and relive flooding in the area. The following properties were 
‘| flooded during a severe rainstorm on July 20, 1995: #258. #259, #264, #268, #271, #272, #275, #278, #290. 


| Related Projects 


Storm Sewers 


4071715 Brucedale Ave. 
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Fennell Ave. E. 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 19, 1996 


First Year in Budget? 
Yes ia No 


Program: Sanitary Sewers Project No.: 4061713 


Upgrade 
R.E.D. Priority 
Priority Rank: 3 


Description: Dundas/Flamborough Wastewater Treatment 
Capacity Expansion (Design) 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 769 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


es 


Estimated Operating Impact eae 


Need For Project/Benefits/Objectives: 
To provide for the Environmental Assessment (EA), design, and implementation of the preferred solution to the capacity 
issue at the Dundas Wastewater Treatment Plant. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes [x No 


Program: Sanitary Sewers Project No.: 4061714 


Upgrade 
R.E.D. Priority 
Priority Rank:4 


Description: Rosanne/ Palmer / Diane Ct - Intersections 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Ss 


Expenditures 
Land 


Design 
Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


a Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


: To eliminate odour problems in the area by improving flow characteristics of the system. Sewage is ponding at the 
" bottom of the manhole which causes odour problems. 


Mohawk Ra. E. 


na Projects 


i 


a 
= 


Upper Gage 


Roseanne 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


11997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 1, 1996 


First Year in Budget? 
Yes No 


Program: Sanitary Sewers Project No.:4061715 


Replacement 
Joint Priority 
Priority Rank:1A 


Description: Adair Ave - Queenston Rd. to 123m North of Main St. - 
(Sewer benching repair & manhole replacement) 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 184 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To restore the structural integrity of the main monolithic shape sewer at the concrete benching by replacing concrete 
benching with new installation of 24" VC channel pipe and replacement of 4 manholes. Failure to do this will result in 
further structural deterioration, sewer backups, and increased costs for future rehabilitation jobs (combined sewer). 


Related Projects 


Hamilton 
Harbour 
Storm Sewers 


4071825 


Municipal Roads 
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Queenston Rd. 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 1, 1996 


First Year in Budget? 
Yes [J No 


Sanitary Sewers Project No.: 4061716 


| Replacement 
Joint Priority 
Priority Rank:2 


Description: Dundas St. - West St. to Thorpe St. 
Thorpe St. - Dundas St. To Cootes Dr. 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 
Expenditures | 
Land 
Design 
Construction 184 184 
Other( ) 


| Revenues 


Grants 
Other 

| Other 
Owner's Share 
Development Charges 
- Residential 
- Non- Residential 
Other 


| | Total Revenues 


| 


" Estimated Operating Impact 


\Need For Project/Benefits/Objectives: 


To eliminate sources of infiltration and to restore structural integrity to the system, in conunction with municipal roadwork 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 19, 1996 


First Year in Budget? 
Yes [x No 


Program: Sanitary Sewers Project No.:4061722 


Replacement 
R.E.D. Priority 
Prionty Rank:3A 


Description: District Yard 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 
Construction 346 31 315 
Other( ) 

Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner'’s Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Linc EN SE 
aes 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
The existing yard is a temporary facility that will need to be relocated prior to the construction of the perimeter road. In 
the interim, minor improvements to the storage facility resulting from overcrowding is required. 


Related Projects 


Storm Sewers 
4071718 


Waterworks 
4051718 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept 24, 1996 


First Year in Budget? 
Yes [X No 


Program: Sanitary Sewers Project No.: 4061724 


Replacement 
Joint Priority 
Priority Rank:3 


Description: Mountain Ave. / Gemma Court - Sewer Rehabilitation 


COST SUMMARY ($000’s) 1999 


1997 1998 


Expenditures 
Land 
Design 
Construction 214 214 
Other( ) 
14 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


a Oe aT 


Estimated Operating Impact 


2000-06 


Need For Project/Benefits/Objectives: 
To repair structurally failing sewers and increase capac 
q result in structural failres and sewer backups. 


ity and flow characteristics. Failure to Carry out this project will 


Related Projects 


Municipal Roads _ 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 20, 1997 


First Year in Budget? 
[] Yes [¥ No 


Rehabilitation 
R.E.D. Priority 
Priority Rank:3 


Program: Sanitary Sewers Project No.:4061728 


Description: ANNUAL - Rehabilitation 


COST SUMMARY ($000’s) 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 6151 2000 2050 2101 
Other( ) 

Total Expenditures 6151 2000 2050 2101 

Revenues 


Grants 
Other 
Other 


Owner’s Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Caer 2000 2050 2101 


Need For Project/Benefits/Objectives:some of the Rehab projects are as follows: 


James St. S - Beckley to James Mountain alsam Ave- Cumberland to ope Rennie - 60m E. of Waterloo to 73m E. 
Mohawk Rd. W. - 120m E of Southlea Graham Ave. - Monterey to Central Steven St. - King William to Century 
Isaac Brock - Mud to Approx 86m S. Huxley- Monterey to South End Hillyard - Brant to Munroe 

Spruceside - Aberdeen to 129m S. Scenic Dr. - Colquhoun to 93m S. Binkley - Sanders to 58m S. 

Sanders- Westboume to 58m S. Fieldway - Clonmore to Blackthome Brucedale - East 44th to Sherwood Rise 


East 14th - Queendale to 80m S./Brucedale to 82m N. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes [eal No 


Studies 
R.E.D. Priority 
Priority Rank:3 


Program: Sanitary Sewers Project No.: 4061729 


Description: EMS - 14001 Certification - Consultant 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 

Design 

Construction 

Other( Consultant ) 


Total Expenditures 


Revenues 


Grants 
Other 
} Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


| Need For Project/Benefits/Objectives: 


Provision to hire an outside consultant to Study the implementation of the Environmental Management System. This 
aah is part of the ISO 9000 series of management standards. 


pare Projects 


_ Waterworks 
051745 
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The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 20, 1997 


First Year in Budget? 
Yes CJ No 


Upgrade 
R.E.D. Priority 
Priority Rank: 


Program: Sanitary Sewers Project No.:4061730 


Description:Overflow Alarms 


2000-06 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 

Land 

Design 

Construction 

Other( ) 150 50 50 50 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
Purchase & installation of overflow alarms and collection system. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 5, 1996 


First Year in Budget? 
Yes [x No 


Program: Sanitary Sewers Project No.: 4061738 


Upgrade 
RED Priority 
Priority Rank:3A 


Description: Mohawk Rd. - Wilson to Lowden 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Estimated Operating Impact 


| Need For Project/Benefits/Objectives: 
To provide added capacity to the existing system in conjunction with roadwork. Failure to carry out this project will 


increase the probability of exceeding system capacity, which would cause sewer backups in the area. This will be carried 
q out in conjunction with road construction. 


Related Projects 


Waterworks 
4051729 


Regional Roads 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


{1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 20, 1997 


First Year in Budget? 
[] Yes LX No 


Program: Sanitary Sewers Project No.: 4061778 
Cost Allocation 
N/A 

Priority Rank:N/A 


Description: Cost Allocation - Roads Admin 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 


Other( ) 
Total Expenditures 400 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


SS 


Estimated Operating Impact Sone 


Need For Project/Benefits/Objectives: 
For capital budget design, construction and contract administration provided by the roads department. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 19, 1996 


First Year in Budget? 
[ ] Yes [x No 


Program: Sanitary Sewers Project No.:4061779 


Cost Allocation 
N/A 


Prionty Rank:N/A 


Description: Cost Allocation - Facilities Admin. 


COST SUMMARY ($000’s) 


2000-06 


1997 1998 1999 


: Expenditures 
Land 
4 Design 
a Construction 
I Other( ) 24 8 8 
| 4 8 


8 
Revenues 


=I Grants 
} Other 
Other 
ss Owner's Share 
Development Charges 
- Residential 
| - Non- Residential 
Other 


| Estimated Operating Impact 
BB Neca For Project/Benefits/Objectives: 
-— For capital budget sérvices provided by the Regional Facilities Division. 


The Regional Municipality of Hamilton-Wentworth 
Si Regional Environment Department 


41997-2006 Capital Budget Detail Sheet 


Revised: 
Feb 12, 1997 


First Year in Budget? 
Yes [x No 


Plant 
N/A 
Priority Rank:N/A 


Program: Sanitary Sewers Project No.:4061780 


Description: ANNUAL - Plant Allocation 


COST SUMMARY ($000’s) 1997 1998 1399 


Expenditures 
Land 


Design 


Construction 5439 5053 5888 
Other( ) 


Total Expenditures 


5439 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


Other 


Total Revenues 


Estimated Operating Impact 


Need For Projéct/Benefits/Objectives: 


Related Projects 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb 12, 1997 


First Year in Budget? 
Yes [x No 


Program: Sanitary Sewers Project No.: 4661781 


Outstations 
Description: ANNUAL - Outstation Allocation N/A 


Priority Rank:N/A 


1999 2000-06 


1997 


COST SUMMARY ($000’s) 1998 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Dec 4, 1996 


First Year in Budget? 
Yes [LX No 


Studies 
R.E.D. Priority 
Priority Rank:3 


Program: Sanitary Sewers Project No.: 4071799 


Description: ANNUAL - Preliminary Engineering 


COST SUMMARY ($000’s) protall g]ise7 1998 1999 


Expenditures 
Land 
Design 967 418 271 278 
Construction 
Other( ) 
7 18 271 


Revenues : 


i 
Grants 

Other 

Other 

Owner's Share 

Development Charges 

- Residential 

- Non- Residential 


Other 
Estimated Operating impact iearss : 


Need For Project/Benefits/Objectives: 
To provide for the Carrying out of studies and investigations by Staff & consultants. 


2000-06 


8 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 1, 1996 


First Year in Budget? 
[x Yes [J No 


Program: Sanitary Sewers Project No.: 4061818 


Upgrade 
Joint Priority 
Priority Rank:3A 


Description: James Mountain Ra. - 55m North to 90m S. of Aberdeen 


1997 1998 1999 2000-06 


Expenditures 

Land 

Design 

Construction 86 
Other( ) 


COST SUMMARY ($000’s) 


Total Expenditures 


Revenues 


Grants 

© Other 

Other 

Owner’s Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


a a 
| ae a ee 


q 
™ 
7 Estimated Operating Impact 


' Need For Project/Benefits/Objectives: 
To provide service, in accordance with current Regional standards for existing development. 


Related Projects : 
Hamilton 


: Harbour 
Regional Roads 
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-Wentworth 


The Regional Municipality of Hamilton 
sj Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes [x No 


C.S.O Tanks 
R.E.D. Priority 
Prionty Rank: 


Program: Sanitary Sewers Project No.: 4061825 


Description: Redhill CSO Tank/Tunnel 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 
Other( ) 
Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


et Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
Implementation of the Pollution Control Plan. This is being accelerated in order to coordinate with construction of the 
North-South Freeway. 


Related Projects 


Freeway 


The Regional Municipality of Hamilton 
Regional Environment Department 
={|1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 14, 1997 


First Year in Budget? 
Yes [J No 


Program: Sanitary Sewers Project No.:4061826 


Replacement 
Joint Priority 
Priority Rank:2A 


Description: Melville St.- Sydenham to Cross St. 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 


Land 

Design 

Construction 122 122 
Other( ) 


Grants 

f) Other 

j Other 
Owner's Share 

| Development Charges 
- Residential 
- Non- Residential 
Other 


ee 
> a eal 


Estimated Operating Impact | 


) Need For Project/Benefits/Objectives: 
To eliminate tree root infestation at main sewer pipe joints and 
4 with current regional standards. 


4q Revenues 


provide service to existing development in accordance 


: Related Projects 


Waterworks 
4051839 victoria re) 
fe) 
_, Municipal Road ees, é 
ae 


Melv 
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park 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 20, 1996 


First Year in Budget? 
Yes [x No 


Program: Sanitary Sewers Project No.: 4061917 


Upgrade 
R.E.D. Priority 
Priority Rank:3 


Description: Hunter St. - York to Dundas WWTP 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 
Construction 336 336 


Other( ) 
Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Total Revenues 
Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To relieve the existing system by increasing its Capacity. There are currently flooding problems in the area 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 


fr] Yes [x No 


| Public/Private 
Partnership 
N/A 


Program: Sanitary Sewers Project No.: 4061905 


Description: ANNUAL -Public/Private Partnership Program 


1997 


1998 1999 


COST SUMMARY ($000’s) 2000-06 


Expenditures 
Land 


Design 


Construction 1663 1663 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 
- Residential 


- Non- Residential 
Other 


Estimated Operating Impact SS 


| Need For Project/Benefits/Objectives: 
f _ Provision for future unspecified public/pr; vate partnership projects undertaken after 1998. 


nt tad ra ~ The | 
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f Related Projects 


To Be Determined - 


i 


123 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 1, 1996 


First Year in Budget? 
x] Yes [_]No 


Upgrade 
R.E.D. Priority 
Priority Rank:5 


Program: Sanitary Sewers Project No.:4061919 


Description: Sterling - Whitton to Approx. 130m Westerly 


COST SUMMARY ($000’s) 


Expenditures 

Land 

Design 

Construction 140 
Other( 


140 


Revenues 


1997 1998 1999 2000-06 


Grants 
Other 
Other 


Owner's Share 


Development Charges 
- Residential 
- Non- Residential 
Other 


Total Revenues fea 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide increased Capacity in the existing trunk sewer thereby permitting further development in Dundas and 
Flamborough. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth Revised: 
Aug 21, 1996 


First Year in Budget? 
[_] Yes [x No 


Program: Sanitary Sewers Project No.:4063165 


aa al _ P| 
‘ L mI 


Public/Private 
Partnership 
Joint Priority 
Priority Rank: 


Description: LI - Barton St. - 345m E. of Winona to 300m E. 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 


Land 
Design 
Construction 303 
Other( ) 
Total Expenditures 
Revenues 
Grants 
Other 
Other 


Owner's Share 
Development Charges 
- Residential 


- Non- Residential 


Other 
Total Revenues 


Estimated Operating Impact 


— Uy. Pos 
oe : ; i  F oer 
: coil | ret rl 


+} 


| Need For Project/Benefits/Objectives: 


To provide service for existing and new development, in conjunction with water and roadworks. Failure to carry out this 


[ project will result in a higher probability of groundwater and surface water contamination in the area. Costs are higher for 
’ a separate installation in the future 


| Related Projects 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 1, 1996 


First Year in Budget? 
Yes No 


Program: Sanitary Sewers Project No.:4063710 


Extension 
R.E.D. Priority 
Priority Rank :1A 


Description: LI - Aldercrest Ave. & Springside/Lister/Allison Outlet 


COST SUMMARY ($000’s) 1997 


Expenditures 

Land 

Design 

Construction 538 538 
Other( ) 


Total Expenditures 


Revenues 


1998 1999 2000-06 


Grants 
Other 
Other 


Owner's Share 


Development Charges 
- Residential 


- Non- Residential 
Other 


Total Revenues 507 


Estimated Operating Impact 


Need For Project/Benefits/Objectives:To provide service for existing development and prevent surface and 
ground water contamination. Project is to be undertaken in conjunction with storm sewer works. Failure to Carry out this 
project will result in in an increased probability of surface and ground water contamination in the area. Contingent on 
resident approval as per the Local Improvement Act. 


Related Projects 


Storm Sewers 
4073643 


Sanitary Sewers 
4063713 
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Twenty Rd.. 
Dickenson Rd. 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct. 2, 1996 


First Year in Budget? 


Program: Sanitary Sewers Project No.: 4063711 


Partnership 
R.E.D. Priority 
Priority Rank:3 


Description: Li_ Barton St. - Lewis to McNeilly Rd. 


COST SUMMARY ($000’s) 1997 


1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 
Other( ) 


Total Expenditures 652 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


- ’ 


Estimated Operating Impact 


-Wentworth 


The Regional Municipality of Hamilton 
| Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes [x No 


Public/Private 
Partnership 
R.E.D. Priority 


Program: Sanitary Sewers Project No.: 4063712 


Description: Li - Hwy. #53 - 845 m E. Of Sandhill to Shaver 
& Shaver - Hwy. #53 to Hwy #2 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) Total) 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide service for existing and new development in conjunction with roadworks as requested by the Town of 
Ancaster (note: not a Town Council directive). 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 1, 1996 


First Year in Budget? 
Yes CJ No 


Program: Sanitary Sewers Project No.:4063713 


| Public/Private 
Partnership 
Joint Priority 
Prionty Rank: 


Description: LI - Springside; Lister; Seneca; Allison; Bartlett 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 
Expenditures 
Land 
Design 
Construction 663 663 
mai) Other( ) 
! Revenues 
Grants 
Other 
Owner's Share (Provate Drains) 63 63 
Owner's Share 600 600 


Development Charges 
- Residential 
- Non- Residential 
Other 

Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


To provide service for existing development and prevent surface and groundwater contamination in conjunction with 
7 storm sewer works, under Section 12 of the Local Improvement Act. 


Related Projects 


Storm Sewers 
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The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 20, 1997 


First Year in Budget? 
Yes [_] No 


Program: Sanitary Sewers Project No.: 4063810 


Public/Private 
Partnership 

R.E.D. Priority 
Priority Rank:3 


Description: LI- Saveryn - Twenty Rd. to Powerline & 
Powerline - Saveryn to Easterly & Mothers St. 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 593 593 
Other( ) 
Total Expenditures 593 


Revenues 


Grants 
Other 
Private Drains 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide service for existing development, thereby preventing the possibility of surface and groundwater contamination. 


Related Projects 


pringside 


Dickenson Rd. 


eRe ER gee eet tes 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes [x No 


Program: Sanitary Sewers Project No.: 4063811 


Public/Private 
Partnership 
R.E.D. Priority 


Description: Li - Miles Rd. - 265m South of Rymal E. To 314m S. 


COST SUMMARY ($000’s) 


1998 1999 2000-06 


Expenditures 


Land 

Design 

Construction 34 34 
Other( ) 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


£ 


Estimated Operating Impact 3 


: Need For Project/Benefits/Objectives: 


~ TO provide service for existing development on Miles Road an 


d for future development in the Broughton West 
Neighbourhood as petitioned for under Section 11 of the Local Improvement Act. 


Related Projects 


The Regional Municipality of Hamilton-Wentworth 
Sj Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Feb 12, 1997 


First Year in Budget? 
[] Yes [3 No 


Outstations 
N/A 
Prionty Rank : N/A 


Program: Sanitary Sewers Project No.:4067051 


Description: Unspecified Outstation Projects 


COST SUMMARY ($000’s) 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 
pee Expenditures 194 100 94 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


Other 


Total Revenues me 
Rete ee eee 


Estimated Operating Impact 


100 94 


Need For Projéct/Benefits/Objectives: 
Specific Plant projects have not yet been finalized as the Region is presently in negtiations with P.U.M.C.. 


Related Projects 


The Regional Municipality of Hamilton 
{Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb 12, 1997 


First Year in Budget? 
Yes al No 


Program: Sanitary Sewers Project No.: 4067753 


Outstations 
R.E.D, Priority 
Priority Rank: N/A 


Description: ANNUAL - Operational Improvements 


1997 1998 


Expenditures 
Land 
Design 485 154 331 
Construction 
Other( ) 
5 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


COST SUMMARY ($000’s) 


1999 2000-06 


Estimated Operating Impact 


Need For Projéct/Benefits/Objectives: 


Related Projects 


ee p eee | Por ag ar Pelt 
| ee ee ee ee Oe Le 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 1, 1996 


First Year in Budget? 
Yes [_] No 


Program: Sanitary Sewers Project No.:4067754 


Outstations 
R.E.D. Priority 
Priority Rank:1 


Description: PCB Disposal 


2000-06 


COST SUMMARY ($000’s) 


1997 1998 1999 


Expenditures 
Land 
Design 
Construction 259 128 131 
Other( ) 

Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner’s Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
For the disposal of stored PCB’s and the dismantling of the Woodward Ave. storage facility 


Related Projects 


Waterworks 
4057751 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb 12, 1997 


First Year in Budget? 


Yes 


Program: Sanitary Sewers Project No.:4067755 


Outstations 
R.E.D. Priority 
Priority Rank:3 


Description: Roof Repairs 


COST SUMMARY ($000’s) Total 11997 


1998 1999 


Expenditures 

Land 

Design 

Construction 631 100 100 431 
Other( ) 


Total Expenditures 
R 


evenues 


2000-06 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


Other 


Estimated Operating Impact ——F 


Need For Projéct/Benefits/Objectives: 
To provide for repairs to the Siporex roof of the boiler building. 


Related Projects 


Waterworks 
4057752 


13 


The Regional Municipality of Hamilton 
yRegional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 20, 1997 


First Year in Budget? 
Yes []No 


Program: Sanitary Sewers Project No.:4067850 


Outstations 
R.E.D. Priority 
Priority Rank:4 


Description: Waste Hauler Disposal Facility 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 
Land 
Design 
Construction 538 53 485 
Other( ) 
8 


Revenues 


Grants 

Other 

Other 

Owners Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


ne | ET 
Estimated Operating Impact oy 


Need For Project/Benefits/Objectives: 
To provide an improved facility for the discharge and monitoring of hauled liquid waste. 


2000-06 


ay 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb 12, 1997 


First Year in Budget? 
Yes [3 No 


Program: Storm Sewers Project No.:4071526 


Upgrade 
R.E.D. Priority 
Prionty Rank:3A 


Description: Purchase Easements 


1999 2000-06 


COST SUMMARY ($000’s) 1997 1998 


Expenditures 
Land 


1075 650 210 215 


Design 
Construction 
Other( ) 


Revenues . 
Grants : 
Other 


Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues ——-. 


- Estimated Operating Impact ao o 


zi Need For Project/Benefits/Objectives: 
4 Provincial legislation (Bill 106), passed in 1991 requires that Re 
- over existing infrastructure within its jurisdiction by Dec. 31, 199 
aC lands for the construction of new infrastructure. 


gional municipalities acquire and register easements 
9. This appropriation will also cover acquisition of some 


Related Projects 


Waterworks 
4051627 


Sanitary Sewers 
4061521 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 25, 1996 


First Year in Budget? 
Yes [x No 


Replacement 
R.E.D. Priority 
Priority Rank:3 


Program: Storm Sewers Project No.: 4071701 


Description: ANNUAL - Minor Improvements 


1998 1999 2000-06 


COST SUMMARY ($000’s) 1997 


Expenditures 
Land 
Design 
Construction 701 225 235 241 
Other( ) 


Total Expenditures 701 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residentia]! 
Other 


SS 


Estimated Operating Impact ae 


Need For Project/Benefits/Objectives: 
To provide for minor works throughout the year. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 20, 1997 


First Year in Budget? 
Yes [Xx No 


Program: Storm Sewers 


Project No.: 4071702 Rehabilitation 
R.E.D. Priority 
Priority Rank:3 


Description: ANNUAL - Rehabilitation 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 

Design 
Construction 
Other( ) 


Total Expenditures 3611 1923 862 826 
R 


evenues 


3611 1923 862 826 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 

| Other 


’ | Estimated Operating Impact a 


f Need For Project/Benefits/Objectives: To provide for the follow 
James St. S. - Beckley to James Mtn. Rd. 

” f'8alsam - Cumberland to Maplewood 

- Graham Ave. - Monterey to Central 


fRelated Projects 


‘ 
4 


ing rehabilitation projects: 
Steven St. - King William to Century 
Binkley - Sanders to 58m South 


Spruceside - Aberdeen to 129m S. 
Sanders Blvd. - Westbourne to 55m W. 
Huxley - Monterey to South End 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept 25, 1996 


First Year in Budget? 
Yes [LX No 


Program: Storm Sewers Project No.:4071704 Replacement 


R.E.D. Priority 


Description: ANNUAL - Detailed Engineering Priority Rank:3 


1997 1998 1935 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 474 


Revenues 


Grants 
Other 
Other 
Owners Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide for the hiring of external consultants to undertake detailed design of some projects. 


Related Projects 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 21, 1996 


First Year in Budget? 
[] Yes [x No 


Program: Storm Sewers Project No.: 4071713 


Upgrade 
Joint Priority 
Priority Rank:2A 


Description: Selkirk - Roxborough to Approx. 300m S. 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 
Expenditures 

Land 

Design 

Construction 256 256 

Other( ) 


Revenues 
Grants 

Other 

Other 

Owner's Share 


Development Charges 


- Residential 


| 

€ 
ij \ 

x 

= 

2 

re 

z 

> 


a 


- Non- Residential 


Estimated Operating impact camel 


| Need For Project/Benefits/Objectives: 
_§ To relieve the overloaded combined sewer and to minimize flooding in the area.. 


£ 


| Related Projects . Hamilton 


Harbour 
Waterworks 


| 4051747 


Municipal Roads 


Normanhurst 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 26, 1996 


First Year in Budget? 
Yes [x No 


Program: Storm Sewers Project No.:4071715 


Upgrade 
R.E.D. Priority 
Prionty Rank:2A 


Description:East 8th St. - Re-direction of Flows from Fennell Ave. into the 
Interceptor 


COST SUMMARY ($000’s) 1997 


Expenditures 

Land 

Design 

Construction 23 23 
Other( ) 


Revenues 


1998 1999 2000-06 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


et Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing sewer to present day standards and relieve flooding in the area. The following properties were 
flooded during a severe rainstorm on July 20, 1995: #258, #259, #264, #268, #271, #272, #275, #278, #290 . 


Related Projects 


Sanitary Sewers - . 


4061712 Brucedale Ave. 


c 
2 
D 
£ 
@ 
= 
_ 
© 


Upp 


Fennell Ave. E. 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 25, 1996 


First Year in Budget? 
[_] Yes [x No 


Program: Storm Sewers Project No.: 4071718 


Replacement 
R.E.D. Priority 
Priority Rank:3A 


Description: District Yard 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 115 10 105 
Other( ) 


Total Expenditures 115 


Revenues 


Grants 
| Other 
. Other 
Owner's Share 
[ Development Charges 
Fl. Residential 
| - Non Residential 
| Other 


—————— 
< Estimated Operating Impact aa 


| Need For Project/Benefits/Objectives: 
To provide space to relocate the existing Victoria Yard from its temporary quarters. Failure to carry out this project will 


result in a delay in the construction of the perimeter road. In the interim, minor improvements to the facility resulting from 
overcrowding and storage are required. 


Related Projects 


Waterworks 
4051718 


Sanitary Sewers 
4061722 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 7, 1996 


First Year in Budget? 
Yes No 


Program: Storm Sewers Project No.:4071724 


Upgrade 
Joint Priority 
Priority Rank:2 


Description: Cheryl Ave. - East 31st St. to East 32nd St. 


1998 1999 2000-06 


COST SUMMARY ($000’s) 1997 


Expenditures 

Land 

Design 

Construction 83 
Other( ) 


Total Expenditures = 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 
- Residential 


- Non- Residential 
Other 


Total Revenues 


Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing sewer to present day standards. Failure to carry out this project will result in sewer backups and 
basement flooding in the area. 


Related Projects 


Municipal Roads - . 


Fennell Ave. . E. 


c 
E 
o 
<£ 
7p) 
tee 
© 
a 
a 
=) 


d.. 
ein aaae Dickenson Rd. 


East 31st 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Dec 4, 1996 


First Year in Budget? 
[_] Yes [X No 


Program: Storm Sewers Project No.: 4071726 


Upgrade 
R.E.D. Priority 


Description: East 31st St. - Cheryl Ave. to Approx. 180m Southerly Priority Rank:2 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 


Land 

Design 

Construction 124 124 
Other( ) 


Total Expenditures 124 124 


Revenues 

Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


, To upgrade the existing sewer to present day standards. This will be done in conjunction with Regional road 
ai construction. Failure to carry out this project will result in an increased risk of basement flooding. 


OT ET ELS REN ETT = - 
Related Projects 2 Be 


East 31st 
East 32nd 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 7, 1996 


First Year in Budget? 
Yes [x No 


Program: Storm Sewers Project No.: 4071727 


Upgrade 
R.E.D. Priority 
Priority Rank:3 


Description: Weir St. - Roxborough to 94m South of Dunsmure & 
Brittannia to Roxborough (Replace) 


COST SUMMARY ($000’s) frotal]1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 354 354 
Other( ) 
Total Expenditures 354 
Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To upgrade the existing deteriorating combined sewer to present day standards, and to relieve basement flooding in the 
area. Failure to carry out this project will result in continued deterioration of the existing sewer, causing an increase in 
flooding. 


elated Projects Hamilton 


Harbour 


Roxboroug 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 25, 1996 


First Year in Budget? 
[1] Yes [x No 


Program: Storm Sewers Project No.: 4071730 


Upgrade 
Joint Priority 
Prionty Rank: 2A 


Description: Crockett - East 36th to East 37th & 
East 37th - Crockett to North End 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 
Expenditures 

Land 

Design 


Construction 164 
Other( ) 
Total Expenditures 164 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


164 


| Estimated Operating Impact a 


Need For Project/Benefits/Objectives: 


To upgrade the existing combined sewer to present day standards, and to prevent flooding in the area. Failure to Carry 
al out this project will result in continued flooding in the area. 


M Related Projects 


Hamilton 
Harbour 


Waterworks a4 t udington $4— 
4051735 it) 


East 33rd 


East 38th 
East 39th 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 21, 1996 


First Year in Budget? 
Yes [X No 


Program: Storm Sewers Project No.: 4071736 Upgrade 


Joint Priority 
Priority Rank:3A 


Description: Hughson St. - Main St. to King St. 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To upgrade the existing deteriorating combined sewer to present day standards, in conjunction with municipal roadwork. 
Failure to carry out this project will result in further deterioration of the sewer, with associated increased risk of sewer 
backups, as well as missed coordination with municipal roadwork. 


Related Projects Hamilton 


Harbour 
Waterworks 
4051749 


Municipal Roads 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentwo rth Revised: 
Aug 16, 1996 


First Year in Budget? 
[X] Yes i No 


Program: Storm Sewers Project No.:4071737 


Upgrade 
Joint Priority 
Prionty Rank:3 


Description: Emerson St. - Royal Ave. to Ward Ave. & Ward Ave.- 
Emerson to Broadway & Emerson - Holmes to Whitney 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 
Expenditures 

Land 

Design 

Construction 410 410 

Other( ) 


Total Expenditures 410 


Revenues 


Grants 
Other 
Other 


ee oo ee 


Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Estimated Operating impact 


Need For Project/Benefits/Objectives: 


at To upgrade the existing combined sewer to present day standards. This project is to be coordinated with municipal 
roadwork on Emerson from Main to Whitney. Failure to carry out this project will result in the system overloading in the 
future, causing sewer surcharging and backups. 


: Related Projects 


Municipal Roads 


3 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 28, 1996 


First Year in Budget? 
Yes LX No 


Program: Storm Sewers Project No.:4071738 


Upgrade 
Joint Priority 
Priority Rank:2 


Description: Cumberland Ave. - Wentworth to Sanford 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide for upgraded services on Cumberland Ave. Project is to be undertaken in conjunction with municipal 
roadwork. 


Related Projects Humilon. 


Harbour 


Municipal Roads 


The Regional Municipality of Hamilton 
SN] Regional Environment Department 
ZZ) 1997-2006 Capital Budget Detail Sheet 


SS I 


-Wentworth 


Revised: 
Aug 28, 1996 


First Year in Budget? 
[] Yes [x No 


*“ogram: Storm Sewers Project No.:4071739 


Upgrade 
Joint Priority 
Priority Rank: 3 


_ scription: Dalewood Ave. - Traymore St. to Sterling St. 


“IST SUMMARY ($000’s) ae 1998 1999 2000-06 
xpenditures 

ind 

esign 

Castruction 364 364 


er( i) 


venues 


taints 
Ger 
ier 
\| Gner's Share 
L¥elopment Charges 
- esidential 
| +ibin- Residential 
| Cer 
[¥ 
ae | T 
} 


| =smated Operating Impact eee 


ee ee 


Ned For Project/Benefits/Objectives: 


fl Taipgrade the existing sewer to the required present day standards. Project is to be coordinated with municipal 
roadwork. 


Reated Projects 


Municipal Roads 


- 
. 


Dalewood 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 28, 1996 


First Year in Budget? 
Yes [34 No 


Program: Storm Sewers Project No.:4071740 


Description: East 22nd St. - Queensdale to Brucedale 


COST SUMMARY ($000’s) 1997 


Expenditures 
Land 

Design 
Construction 
Other( ) 


Total Expenditures 


Revenues 

Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


en 
Lal 


Estimated Operating impact 


Joint Priority 
Priority Rank:3 


1998 1999 


2000-06 


229 


Need For Project/Benefits/Objectives: 


To upgrade the existing sewer to the required present day standards. This will eliminate flooding on East 22nd. Project 
is to be coordinated with municipal roadwork. 


Related Projects ? Hamilton 


Harbour 
Municipal Roads 


Queensdale 


East 23rd 


os 
1 = 
fe) 
z 
© 
= 
~~ 
@ 
Qa 
a 
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a eS 


The Regional Municipality of Hamilton-Wentworth Revised: 
SN Regional Environment Department Aug 28, 1996 
z={1997-2006 Capital Budget Detail Sheet First Year in Budget? 
=< ~ (J Yes [4 No 
Program: Storm Sewers Project No.: 4071741 


Upgrade 
Joint Priority 


Description: Mapes - Aylett to Emerson & 


Emerson - Mapes to Ward Priority Rank :3 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 
Expenditures 

Land 

Design 

Construction 222 222 

Other( ) 
Revenues 

Grants 

Other 

Other 


Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


eae 


Estimated Operating Impact pee 5 


8 


e 
| 
a 
; 


Need For Project/Benefits/Objectives: 


a To upgrade the existing sewer to the required present day standards. Project is to be coordinated with municipal 
= roadwork. 


Related Projects 


a Municipal Roads 


‘ 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 25, 1996 


First Year in Budget? 
Yes [xX No 


Program: Storm Sewers Project No.:4071779 


Cost Allocation 
N/A 
Priority Rank:N/A 


Description: ANNUAL - Cost Allocation - Facilities Admin 


COST SUMMARY ($000’s) 1997 


Expenditures 

Land 

Design 

Construction 

Other( ) 21 Uf 


Total Expenditures 7 


Revenues 


1998 1999 2000-06 


Grants 
Other 
Other 
Owner's Share 
Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Net Cost 21 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide for Capital Budget services provided by the Regional Facilities Division. 


Related Projects 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept 25, 1996 


First Year in Budget? 
Yes [X No 


Studies 
R.E.D. Priority 
Priority Rank:1 


4 Program: Storm Sewers Project No.:4071799 


Description: ANNUAL - Preliminary Engineering - Storm 


LEEY/ 1998 1999 2000-06 


Expenditures 

Land 

Design 

Construction 

Other( ) 474 1 162 
74 


54 158 
la Total Expenditures 154 158 162 
Revenues 


COST SUMMARY ($000’s) 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


| Total Revenues 


Estimated Operating Impact 


154 158 162 . 


Need For Project/Benefits/Objectives: 
a To provide for the carrying out of studies by consultants. 


' Related Projects 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Sept 24, 1996 


First Year in Budget? 
Yes CT] No 


Program: Storm Sewers Project No.: 4071809 


Upgrade 
R.E.D Priority 
Priority Rank:3A 


Description: Castlefield Dr. - Approx. 40m South of Fernwood to 213m 
South 


COST SUMMARY ($000’s) Total 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 155 155 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing combined sewer to required present day standards. Project is to be coordinated with waternain 
installation. 


Related Projects 


Waterworks 
4051820 


yO OB: 
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"Greenwood 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 29, 1996 


First Year in Budget? 
Yes []No 


Program: Storm Sewers Project No.:4071810 


Upgrade 
R.E.D. Priority 
Priority Rank:3A 


Description: Martin Rd. - Hixon St. to Lawrence Rd. 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 152 152 
Other( ) 
Total Expenditures 152 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 
a. - Non- Residential 
: Other 

| (cart Se Se 

7 ES ee el) Ee a 


a Estimated Operating Impact ae) 


_ Need For Project/Benefits/Objectives: 


a To upgrade the existing combined sewer to required present day standards. Project is to be coordinated with watermain 
= installation. 


{| Related Projects 


a Waterworks 
~ | 4051834 


Hamilton 
Harbour 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 1, 1996 


First Year in Budget? 
Yes [] No 


Program: Storm Sewers Project No.: 4071811 


Upgrade 
R.E.D. Priority 
Prionty Rank:3A 


Description: Bay St. - Markland to Inglewood 


Total 1997 1998 1999 


COST SUMMARY ($000’s) 


Expenditures 
Land 

Design 
Construction 
Other( ) 


Total Expenditures eee 


Revenues 


2000-06 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


wt Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing storm sewer to required present day standards. Project to be coordinated with watermain 
replacement. 


Related Projects 


Waterworks 
4051843 


Hamilton 
Harbour 


Caroline St. 


Mariang 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 21, 1996 


First Year in Budget? 
Yes [x No 


Program: Storm Sewers Project No.: 4071813 


Upgrade 
Joint Priority 
Priority Rank: 2 


Description: Clifford Ave. - South End to Street to Royal Ave. 


COST SUMMARY ($000’s) Total [1887 1998 1999 2000-06 
Expenditures 

Land 

Design 

Construction 373 373 

Other( ) 


4 
) 


Grants 


Other 
Other 


Owner's Share 


Development Charges 
- Residential 


- Non- Residential 


= 


Revenues 


‘. Total Revenues — 


Estimated Operating Impact Lass 
| Need For Project/Benefits/Objectives: 


7 | To upgrade the existing deteriorated combined sewer to present day standards and to prevent flooding in the future. 
. Failure to carry out this project will result in further deterioration, causing possible pipe collapse and extensive flooding. 


| Related Projects 
/Municipal Roads 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 2, 1996 


First Year in Budget? 
[] Yes [X No 


Program: Storm Sewers Project No.:4071814 


Upgrade 
Joint Priority 
Prionty Rank:2 


Description: Dunsmure Rd. - Edgement to London/ Dunsmure 
Southerly 


COST SUMMARY ($000’s) Total 1997 1998 1999 


2000-06 


Expenditures 
Land 
Design 


Construction 191 191 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential! 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing sewer to present day standards. Failure to carry out this project will result in continued sewer 
backups and basement flooding in the area 


Related Projects y 
Hamilton 


a Harbour 
Municipal Roads 


Dunsmure 


a 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 25, 1996 


First Year in Budget? 
Yes teal No 


Program: 


Storm Sewers Project No.: 4071818 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: James Mountain Rd. - 40m N. to 55m S. of Aberdeen 


1997 1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 


Construction 702 702 
Other( ) 
Total Expenditures 702 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues = 
| et aaa cael 


Estimated Operating Impact io? 


_ Need For Project/Benefits/Objectives: 
af To provide service, in accordance with current Regional standards, to existing development. 


i Related Projects Hamilton 
Harbour 
mg Sanitary Sewers 
1 4061818 


| Regional Roads 


Upper James St. 


The Regional Municipality of Hamilton 
SN] Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 21, 1996 


First Year in Budget? | 
(_] Yes [xX No 


Program: Storm Sewers Project No.: 4071819 


Upgrade 
Joint Priority 
Priority Rank:3A 


Description: Murray St. - Park St. N. to MacNab 


1997 1998 


Expenditures 
Land 
Design 
Construction 117 U1le/ 
Other( ) 
17 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


sca EN LLANE BRING er 2 


COST SUMMARY ($000’s) 


1999 2000-06 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing combined sewer to present day standards. Project will be undertaked in conjunction with 
municipal roadwork and Regional watermain installation. Failure to carry out this project will result in continued 
deterioration of the existing sewer, with associated increased risk of basement flooding. 


Related Projects y 
Hamilton 


Harbour 
Waterworks 


4051818 


Municipal Roads 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


| Revised: 
Aug 7, 1996 


First Year in Budget? 
Yes [X No 


Program: Storm Sewers Project No.: 4071821 


Upgrade 
Joint Priority 
Priority Rank:2A 


Description: Maplewood - Gage to Blake 
Lorne - Maplewood to Cumberland 


1997 1998 


Expenditures - 

Land 

Design 

Construction 1414 

Other( ) 
ane ae Ce i a i aa 
Revenues 
Grants 
Other 
Other 


Owner's Share 


Development Charges 


COST SUMMARY ($000’s) 


1999 2000-06 


_ : | = - e | = | 


- Residential 


- Non- Residential 
Other 
Total Revenues — 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
af To upgrade the overloaded sewer system on Maplewood and to prevent flooding in the area. 


—— 


i Related Projects y j 
Hamilton 


§ Waterworks  vatesn I i] | I | | | Th 


M 4051821 : 
LAL 


» « e a.’ 


# Municipal Roads 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 25, 1996 


First Year in Budget? 
[% Yes [_] No 


Program: Storm Sewers Project No.: 4071822 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: Fernwood Cres. - Thelma to Approx 170m S. 


1997 1998 1999 


2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 109 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


To upgrade the existing combined sewer to required present day standards. Project is to be coordinated with municipal 
roadwork and Regional watermain installation. 


Related Projects 


Waterworks 


Municipal Roads 


Greenwood - 
Castlefleld 


gy OR: 
ra: 
diet 
ye] 
aot 
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Be Md 7 
Ninth Ave. 


—— 


The Regional Municipality of Hamilton 
SN} Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 
[X] Yes 


Program: Storm Sewers Project No.:4071823 


Description: Greenwood St. - 90m South of Fernwood to 244m South 


Joint Priority 
Priority Rank:3A 


1987 


1998 1999 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 177 
Other( ) 
Total Expenditures 177 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential! 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


To upgrade the existing combined sewer to required present day standards. Project is to be coordinated with municipal 
- roadwork and Regional watermain installation. 


4 Related Projects 


mm; Waterworks 
4 4051827 


] Municipal Roads 


4G whe 
oa: 
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Greer:;wood 
Castlefleld 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Sept. 25, 1996 


First Year in Budget? 
Yes [_] No 


Program: Storm Sewers Project No.:4071824 


Upgrade 
Joint Priority 
Prionty Rank:3A 


Description: Clarendon Rd. - Mitchell to Fennell 


COST SUMMARY ($000’s) Total 41997 1998 1999 2000-06 


Expenditures 
Land 
Design 
Construction 216 216 
Other( ) 


Total Expenditures 216 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing combined sewer to required present day standards. Project is to be coordinated with municipal 
roadwork and Regional watermain installation. 


Related Projects 


Waterworks 1, ap | : Fennell Ave. E. 
4051822 a Bpe 


Municipal Roads 


Clarendon 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


| Revised: 
Sept 25, 1996 


First Year in Budget? 
Yes []No 


CSO Tanks 
R.E.D. Priority 
Priority Rank:4 


Program: Storm Sewers Project No.:4071825 


Description: RedHillCreek CSO Tank/Tunnel 


COST SUMMARY ($000’s) Total 


1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 1229 87 173 969 
Other( ) 
Total Expenditures 87 173 969 
Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


‘7187 173 969 


a a kell 


Estimated Operating Impact eocumaes 


Need For Project/Benefits/Objectives: 
To reduce combined sewer overflow discharges to the Red Hil Creek and Hamilton Harbour, which will result in 
af improved water quality in the Creek and will improve physical and visual access to the Red Hill Creek & valley. 


: Related Projects 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 16, 1996 


First Year in Budget? 
Yes No 


Program: Storm Sewers Project No.: 4071826 


Upgrade 
Joint Priority 
Prionty Rank:3 


Description: Delevan Cres.- | Seven Oaks Dr. to 90m West then to 
Approx 55m South 


1998 1999 


COST SUMMARY ($000’s) 1997 2000-06 


Expenditures 
Land 


Design 
Construction 107 107 
Other( ) 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing sewer to required present day standards. To be done in conjunction with municipal roadwork. 


Related Projects 


Municipal Roads 


Dickenson Rd 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 14, 1997 


First Year in Budget? 
Yes [J No 


Program: Storm Sewers Project No.: 4071827 


Replacement 
R.E.D. Priority 
Priority Rank: 2A 


Description: Adair Ave. - Queenston Rd. to 123m North of Main St. 
Sewer Benching Repair & Manhole Replacement 


1997 1998 1839 


COST SUMMARY ($000’s) 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Revenues 
Grants 
Other 


Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


TS a a 


Estimated Operating Impact aa 


Need For Project/Benefits/Objectives: To restore the structural integrity of the main monolithic shape sewer at 
the concrete benching by replacing the benching with new installation of 24" VC channel pipe and replacement of four 

| manholes (T.V. report #2457, survey #81 ,82,83). Failure to carry out this project will result in further structural 
deterioration, sewer backups and increased costs for future installations. 


Related Pro ects Dunsmure 


1 Sanitary Sewers : 
4061715 = q 


| Municipal Roads 


g 

= g 
2 < 
ne} & 
i= a 
o < 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 16, 1996 


First Year in Budget? 
Yes No 


Program: Storm Sewers Project No.:4071919 


Upgrade 
Joint Priority 
Priority Rank:2 


Description: East 34th St. - Munn to 137m North of Crockett 


COST SUMMARY ($000’s) Total 1997 1998 1999 


2000-06 


Expenditures 
Land 


Design 


Construction 278 278 
Other( ) 

Total Expenditures 278 

Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To upgrade the existing deteriorated combined sewer to present day standards, and to prevent flooding in the future. 
Failure to carry out this project will result in further deterioration of the sewer which could result in pipe collapse and 
extensive flooding in the area. 


Related Projects borates Concession St. 


. Harbour 
Municipal Roads 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Aug 7, 1996 


First Year in Budget? 


i] Yes [x No 


Upgrade 
Joint Priority 
Priority Rank:3 


Program: Storm Sewers Project No.: 4071923 


Description: Tuxedo Ave. - 100m South of Monterey to Main St. 


1997 1998 1999 


COST SUMMARY ($000’s) 2000-06 


Expenditures 
Land 


Design 
Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing sewer to present day standards, and to prevent flooding. 


| Related Projects 


| Municipal Roads 


Hamilton 
Harbour 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 1, 1996 


First Year in Budget? 
Yes [] No 


Program: Storm Sewers Project No.: 4071940 
Upgrade 

R.E.D.Priority 
Priority Rank:3A 


Description: West 1st St. - Fennell Ave. to 90m South of Wembley 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 


Land 


Design 


Construction 


Onhver( ) 


Total Expenditures 


Revenues 


Grants 


Other 


Other 


Owners Share 


Development Charges 


Residential 


- Non- Residential 


Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing system to required present day standards. Project to be coordinated with watermain 
replacement on West 1st St. between McElroy and Wembley. 


Related Projects 


Waterworks 
4051931 


The Regional Municipality of Hamilton-Wentworth 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct 1, 1996 


First Year in Budget? 
Yes No 


bd 
0 


Program: 


Storm Sewers Project No.: 4071941 


Upgrade 
R.E.D. Priority 
Prionty Rank:3A 


Description: Ferguson Ave. - Burlington to Macaulay 


COST SUMMARY ($000’s) 


2000-06 


1997 1998 1999 


Expenditures 
Land 
Design 
Construction 1040 1040 
Other( ) 
040 


Total Expenditures 1 1040 
Revenues 

Grants 

Other 

Other 

Owner's Share 

Development Charges 

- Residential 

- Non- Residential 

Other 


Total Revenues ae 
| 
Estimated Operating Impact a 


Need For Project/Benefits/Objectives: 


To upgrade the existing sewer to required present day standards (at present the diameter is substandard). To be 
af coordinated with watermain work on Ferguson between Wood & Picton Sts. 


elated Projects 


Waterworks 
4051947 


Hamilton 
Harbour 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Aug 21, 1996 


First Year in Budget? 
Yes [x No 


Program: Storm Sewers Project No.: 4071942 


Upgrade 
R.E.D. Priority 
Priority Rank: 2A 


Description: Morley - Parkdale to Approx. 160m E. 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 
Construction 152 152 
Other( ) 

Total Expenditures 152 


Revenues 


Grants 
Other 
Other 
Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To upgrade the existing sewer to present day standards, thereby reducing basement flooding in the area. 


Related Projects 


Waterworks 
4051922 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Sept. 25, 1996 


First Year in Budget? 
Yes [] No 


Program: Storm Sewers Project No.: 4071943 


Upgrade 
Joint Priority 
Priority Rank:3 


Description: East 32nd St. - Munn to Approx. 140m North of Crockett 


1997 1998 


COST SUMMARY ($000’s) 


Expenditures 
Land 


1999 2000-06 


Design 


Construction 298 298 
Other( ) 
Total Expenditures 298 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

qq To upgrade the existing deteriorated combined sewer to present day standards, and to prevent flooding in the future. 
Failure to carry out this project will result in further deterioration of the sewer which will cause extensive flooding in the 
area. 


Related Projects ; Hamilton 


Concession St. 
Harbour 


t. 


| Municipal Roads 
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East 34th 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Oct. 3, 1996 


First Year in Budget? 
Yes [x No 


Program: Storm Sewers Project No.: 4071944 


Upgrade 
Joint Priority 
Priority Rank:4 


Description: East 33rd - Munn to 137m North of Crockett 


Total {1997 1998 1999 | 2000-06 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 
Construction 243 243 


Other( ) 
Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 
- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 

To upgrade the existing combined sewer to present day standards, in conjunction with municipal roadwork. Failure to 
carry out this project will result in an increased risk of sewer backups and basement flooding, as well as missed 
coordination with roadwork. 


elated Projects en Tae & ; Concession St. 


ce Harbour 
Municipal Roads 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 
[] Yes [x No 


Program: Storm Sewers Project No.: 4071945 


Public/Private 
Partnership 
R.E.D. Priority 


Description: ANNUAL - Public/Private Partnership 


COST SUMMARY ($000’s) 


1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 
Owner’s Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Net Cost 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
a To provide for works undertaken under the Local Improvement Act or other enabling legislation after 1998. 


Related Projects 


l| To be determined 


The Regional Municipality of Hamilton-Wentworth 
Sj Regional Environment Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 20, 1997 


First Year in Budget? 
[_] Yes [4 No 


Program: Storm Sewers Project No.: 4073743 


Extension 
R.E.D. Priority 
Priority Rank:1A 


Description: LI - Aldercrest Ave, & Springside/Lister/Allison Outlet 


COST SUMMARY ($000’s) Total 1997 


Expenditures 

Land 

Design 

Construction 839 
Other( ) 


Total Expenditures 839 


Revenues 


1998 1999 2000-06 


Grants 


Road Drainage 


Private Drains 
Owner's Share 
Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


es 
inl eae as 
— 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 
To provide a system for collection and disposal of storm water in conjunction with sanitary sewer works. Failure to Carry 
out this project will result in a higher cost for a separate sewer installation in the future. 


Related Projects 


Sanitary Sewers 
4063710 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 2, 1996 


First Year in Budget? 
Yes No 


Program: Storm Sewers Project No.: 4073744 


Public/Private 
Partnership 
R.E.D. Priority 


Description: Li - Springside;Lister;Seneca; Allison; Bartlett 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 
Land 


Design 


2000-06 


Construction 1017 1017 
Other( ) 
Revenues 


Grants 
Road Drainage (City) 
Private Drains 
Owner's Share 
Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


To provide service for existing development and to prevent surfacve and groundwater contamination. Project is to be 
carned out in conjuction with sanitary sewer construction. 


Related Projects 
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The Regional Municipality of Hamilton 
Regional Environment Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Oct 1, 1996 


First Year in Budget? 


Yes [4 No - 
Program: Storm Sewers Project No.: 4073843 

Extension 
Description: LI - Miles Rd. - 265m South of Rymal Rd. E. to 314m South. R.E.D. Priority 


Priority Rank:3A 


COST SUMMARY ($000’s) ae 1998 1999 2000-06 
Expenditures 

Land 

Design 


Construction 
Other( ) 


65 
Revenues 


Grants 

Other : 

Owner's Share - Private Drains 4 4 
Owner's Share 33 33 
Development Charges 

- Residential 

- Non- Residential 

Other 


I RG PE Ses ces 


65 


Estimated Operating impact 


Need For Project/Benefits/Objectives: 
To provide service for existing developmen on Miles Rd. and for future development in the Boughton Neighborhood as 
petitioned for under Section 11 of the Local Improvement Act. 


Related Projects 


Sanitary Sewers 
4063642 


City of Hamilton 


weSSSS seteses nce seccse |= 


of Glanbrook 


The Regional Municipality of Hamilton-Wentworth 
Corporate Services 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Feb 11, 1997 


Program: Office of the Regional Clerk Project No.:1921702 


Project : Corporate Headquarters 


COST SUMMARY ($000’s) 


1997 1998 1999 


Expenditures 
Land 


Design 
Construction 

Other( ) 
Mee. Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 


- Residential 


- Non- Residential 


Other 
Total Revenues 


Estimated Operating Impact 


ay 


Need For Project/Benefits/Objectives: 


q Related Projects 


JAS) 


The Regional Municipality of Hamilton-Wentworth 
Corporate Services 


{1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 6, 1997 


Program: Regional Financial Services Project No.: 


Project: Development Charge Studies 


COST SUMMARY ($000’s) 1997 = =61998 1999 


Expenditures 
Land 


Design 


Construction 
Other( ) 
Total Expenditures — 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


—_—_ 


The Regional Municipality of Hamilton-Wentworth 


Project No. 
SOini2 12 


Roads Division - Programming Section 


THE SUSTAINABLE REGION 


NOIOD3Y JISYNIVLSNS 3HL 


1997 - 2006 Capital Budget Detail Sheet 


Project Description: 
WOODWARD AVE BRIDGE (#1 507) OVER BURLINGTON ST 


Partial deck replacement, longitudinal and transverse joint replacement. Supporting pier 
rehabilitation and coating of structural steel. 


Need for Project: 


Remedial work required to prevent further and more costly structural deterioration. 


Inflated | Inflated | Inflated | Inflated! Inflated Inflated | Inflated | Inflated! Inflated 
2000 | 2001 | 2002 | 2003 | 2004 2006 | Total 


CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. 


Design 


Land 


Construction 


TOTAL GROSS 


TOTAL REVENUE 


HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth Project No. 


Roads Division - Programming Section 3011328 


THE SUSTAINABLE REGION 
NOIO3¥Y JISVNIVLSNS 3SHL 


1997 - 2006 Capital Budget Detail Sheet 


<I 


HAMILTON - WENTWORTH 


Project Description: 
BARTON ST - LAKE AVE to GRAYS RD 
Complete reconstruction, widening, and providing a continuous channelized left turn lane. 


Need for Project: 


Roadway structurally deficient. Channelization is operationally deficient. 


Design 


Land 


Construction 0 0 0 0 0 0 646 0 0 0 0 0 0 646 

jromeross foo |» [o fo fo [osfo [o [o fo fo fo | 
jromnevene fo fo fo fe fo fo fo fo fo fo fo fo foo | 
per fo fo foto fo fo fowls fo fo fo fo [o [ow 


“NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 


fa 


MILBURN RD 


BROCKLEY DR 
GRAYS RD 


BARTON STE 


BERKINDALE DR 


PROJECT NAME: BARTON ST 


DESCRIPTION: LAKE to GRAYS 


Vig 


The Regional Municipality of Hamilton-Wentworth Project No. 


3011619 


Roads Division - Programming Section 


THE SUSTAINABLE REGION 
NOID3¥Y J18VNIVLSNS 3HL 


1997 - 2006 Capital Budget Detail Sheet 


ion: 
SYDENHAM RD - BRIDGE to QUARRY RD 


Complete reconstruction and major drainage and slope stabilization improvements. 


Need for Project: 
Roadway base and surface has deteriorated due to poor drainage from side of escarpment. 
Roadway and drainage is deficient and needs reconstruction. 


a " . 
Inflated | Inflated | Inflated | Inflated | Inflated | Inflated Inflated | Inflated | Inflated | Inflated 
1998 | 1999 | 2000 | 2001 2003 | 2004 | 2005 | 2006 | Total 


CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. 


Design 


Land 


Construction 


womans ele] 
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PROJECT NAME: SYDENHAM RD 
DESCRIPTION: BRIDGE TO QUARRY 


Lot 


HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth Project No 


Roads Division - Programming Section 


SUA oZ0 


THE SUSTAINABLE REGION 
NOIO3Y JIBVNIVLSNS SHL 


1997 - 2006 Capital Budget Detail Sheet 


Project Description: 
KING ST - BOND ST to YORK RD 
Roadway resurfacing of existing roadway with minor base repairs. 


Need for Project: 
Roadway surface is deficient for safety and rideability. Need to resurface to improve safety 
and rideability and to protect roadway base from further deterioration. 


Predesign / Env. Assess. 


Design 


Land 


Construction 0 


0 0 0 715 
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“NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 


The Regional Municipality of Hamilton-Wentworth 


Project No. 


3011623 


Roads Division - Programming Section 


THE SUSTAINABLE REGION 
NOIO3Y JISYNIVLSNS 3HL 


1997 - 2006 Capital Budget Detail Sheet 


Project Desciption: 


UPPER JAMES ST - FREEWAY TO RYMAL RD 


Class Environmental Assessment Study to be undertaken to determine if widening should take 
Place. Roadway widening and left turn channelization on east side for proposed developments. 


Need for Project: 


Need to provide additional intersection capacity. Continued commercial development. Need 
to provide additional Capacity. 


= 
Inflated | Inflated | Inflated | Inflated Inflated | Inflated | Inflated 
2004 


CAPITAL COST | pre | 
SUMMARY 


Predesign / Env. Assess. 


Inflated 


Design 


Land 


Construction 


TOTAL GROSS 


Residential 0 0 
0 0 


Other 0 0 0 0 0) 0 0 
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PROJECT NAME: UPPER JAMES 
DESCRIPTION: FREEWAY to RYMAL 


HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth Project No. 


Roads Division - Programming Section 201 1 Bou 


THE SUSTAINABLE REGION 
NOIO3Y JTIBVNIVLSNS SHL 


1997 - 2006 Capital Budget Detail Sheet 


Proj D ription: 
MOHAWK RD - WILSON ST to 100m west of McNIVEN 


Class Environmental Assessment study will be undertaken to determine if widening should 
take place on existing roadway. Project to include land acquisition and roadway construction. 


Need for Project: 


Need to provide for additiona! intersection capacity. Roadway structurally deficient. 


CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. 


Design 


Land 


Construction 


TOTAL GROSS Ee eee 
iS ee a CE 
per fo fo fo Poo To fo fo To fo [o [oo [o [om] 


**NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 


Proj #: 4051729 

Prog: Waterworks 

Year: 1997 

Loc: 55m West of Wilson to 
McNiven 


Proj #: 4061738 


Prog: Sanitary Sewers 
Year: 1997 
Loc: Wilson to Lowden 


oe 


PROJECT NAME: MOHAWK RD 


DESCRIPTION: WILSON to 100m west of MCNIVEN 


ike 


HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth 


Project No. 


3011630 


Roads Division - Programming Section 


THE SUSTAINABLE REGION 
NOIO3Y J18WNIVLSNS 3HL 


1997 - 2006 Capital Budget Detail Sheet 


BIRCH AVE - BURLINGTON ST to BARTON ST 


Roadway resurfacing of existing roadway with minor base repairs. 


Need for Project: 
Roadway surface is deficient for Safety and rideability. Need to resurface to improve safety 
and rideability and to protect base from further deterioration. 
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*“*NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 


Proj #: 4051723 

Prog: Waterworks 

Year. 1997 

Loc: Burlington St to TH&B 
Railway - 


- ae 


FULLERTON AV 
MILTON AV 


PROJECT NAME: BIRCH AVE 


DESCRIPTION: BURLINGTON to BARTON 
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HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth Project No. 


/; 


NOID3¥ J18VNIVLSNS SHL 


Roads Division - Programming Section 


3011631 


THE SUSTAINABLE REGION 


1997 - 2006 Capital Budget Detail Sheet 


Proj D ription: 
STONECHURCH RD - UPPER OTTAWA ST to DARTNALL RD 


Class Environmental Assessment study has been undertaken under a previous project. 
Previous project also included land acquisition. 


Need for Project: 


Intersection at Dartnall Rd. necessitates increase in traffic service. Will be contingent on the 
traffic flow pattern from the East/West, North/South freeway. 


CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. 


Inflated 
1997 


Inflated | Inflated 


Design 


Land 


Construction 
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“NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 
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STONE CHURCH RD E 


DARTNALL RD 


PROJECT NAME: STONECHURCH RD 


DESCRIPTION: UPPER OTTAWA to DARTNALL 


HAMILTON - WENTWORTH 


THE SUSTAINABLE REGION 


NOIO3¥ JIGWNIVLSNS 3HL 


The Regional Municipality of Hamilton-Wentworth 
Roads Division - Programming Section 


1997 - 2006 Capital Budget Detail Sheet 


Project Description: 


KENILWORTH ACCESS BRIDGE (#1502) 
Rehabilitate some of the pretensioned concrete box supports. Partial deck replacement, 
transverse expansion joint replacement, waterproofing and asphalt paving. 


Need for Project: 


Remedial work required to prevent further and more costly structural deterioration. 


CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. 


Design 
Land 


Construction 


Project No. 


S0116353 


— 
Inflated | Inflated 
1999 | 2000 


Inflated 


2002 


Inflated | Inflated 


PROJECT NAME: KENILWORTH ACCESS BRIDGE (#1562) 


DESCRIPTION: SHERMAN ACCESS OVERPASS 


HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth Project No. 


Roads Division - Programming Section 301 1 Oe 
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NOION3¥ 318VNIVLSNS SHL 


1997 - 2006 Capital Budget Detail Sheet 


Project Description: 


BARTON ST. - McNEILLY RD to WINONA RD 


Reconstruction and widening of existing 2 lane roadway to proper lane widths and shoulders. 


Need for Project: 


Need to provide for additional roadway capacity. Roadway structurally deficient. 
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“*NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 


Related Projects: 


Proj #: 4051749 
Prog: Waterworks 
Year: 1997 

Loc: McNeilly to Winona 


Proj #: 4063466 e 
Prog: Sanitary Sewers - _ 
Year: 1997°— 

Loc: Lewis to McNeilly 


MCNEILY RD 


PROJECT NAME: BARTON ST 
DESCRIPTION: McNEILLY to WINONA 


itl 


The Regional Municipality of Hamilton-Wentworth Project No 


3011726 


Roads Division - Programming Section 


THE SUSTAINABLE REGION 
NOIO3Y JISVNIVLSNS SHL 


1997 - 2006 Capital Budget Detail Sheet 


Project Description: 
SHERMAN ACCESS - SHERMAN CUT to KENILWORTH ACCESS 
Class Environmental Assessment study will be undertaken. 


Need for Project: 


Need to provide for additional roadway capacity. Roadway structurally deficient. Need to 
provide for safe crossing of vehicles and pedestrians. 
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**NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative 
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PROJECT NAME: SHERMAN ACCESS 


DESCRIPTION: SHERMAN CUT to KENILWORTH 


LJ 


HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth Project No 


Roads Division - Programming Section 
SAO I ZATE 


THE SUSTAINABLE REGION 
NOIO3¥ 318YNIVLSNS SHL 


1997 - 2006 Capital Budget Detail Sheet 


Project Description: 

BURLINGTON ST BRIDGE (#1537) OVER KENILWORTH AVE 

Partial deck replacement, Concrete deck and soffit repairs, replacement of the transflex 
expansion joints and median joint sealing. 


Need for Project: 


This bridge has a deck of exposed concrete. The longer the rehabilitation is delayed, the 
more costly the repars since additional support structure would be required if the deck had to 


be completely replaced. ee: 


APITA T nfiated | Inflated | In 
0 


Predesign / Env. Assess. 0 0 0 

Design 308 0 0 0 

Land 0 0 0 0 

Construction 0 0 10 1615 0 1625 
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**NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 


PROJECT NAME: BURLINGTON ST BRIDGE OVER KENILWORTH AVE 
DESCRIPTION: STRATHEARNE TO INDUSTRIAL 


EE 


The Regional Municipality of Hamilton-Wentworth Project No 


3011728 


Roads Division - Programming Section 


THE SUSTAINABLE REGION 
NOIO3Y JISYNIVLSNS SHL 


1997 - 2006 Capital Budget Detail Sheet 


Project Description: 
SHERMAN / KENILWORTH ACCESS - BIN WALL REHABILITATION 
Replacement / repairs to existing bin wall structures for escarpment stabilization. 


Need for Project: 


There is localized deterioration of the bin wall structures along the Sherman / Kenilworth 
Access. Replacement / repairs are required to protect the existing structure and prevent 
further deterioration. 


a | ati 5 
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CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. 
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TOTAL GROSS 0 0 0 
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Beat Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 
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PROJECT NAME: SHERMAN ACCESS AND KENILWORTH ACCESS 

DESCRIPTION: BIN WALL REHABILITATION 


dele 


HAMILTON - 


The Regional Municipality of Hamilton-Wentworth Project No. 


Roads Division - Programming Section 30711820 


THE SUSTAINABLE REGION 
NOID3¥Y J1BVNIVLSNS 3SHL 


= 1997 - 2006 Capital Budget Detail Sheet 


Project Descripti 
UPPER WENTWORTH ST - FENNELL AVE to QUEENSDALE AVE 
Roadway resurfacing of existing roadway with minor base repairs. 


Need for Project: 


Roadway surface is deficient for safety and rideability. Need to resurface to improve safety 
and rideability and to protect roadway base from further deterioration. 


CAPITAL COST | Pre. 
SUMMARY 


Predesign / Env. Assess. | 0 


Design 


Land 


Construction 
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**NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 


EAST 21ST ST 


BRUCEDALE AV 


EAST 18TH ST 


PROJECT NAME: UPPER WENTWORTH 
DESCRIPTION: FENNELL to QUEENSDALE 


The Regional Municipality of Hamilton-Wentworth Project No 


3011821 


Roads Division - Programming Section 


THE SUSTAINABLE REGION 
NOID3Y J18VNIVLSNS SHL 


1997 - 2006 Capital Budget Detail Sheet 


Project Desciption: 


BARTON ST - WINONA RD to FIFTY RD 
Roadway resurfacing of existing roadway with minor base repairs. 


Need for Project: 


Roadway surface is deficient for Safety and rideability. Need to resurface to improve safety 
and rideability and to protect base from further deterioration. 


CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. 


Design 


Proj #: 4051833 
Prog: Waterworks 

Year: 1998 

Loc: Winona to Fifty 

Proj #: 4063165 

Prog: Sanitary Sewers 

Year: 1998 

Loc: 345m E of Winona to 300m 
easterly 


BARTON STE 


PROJECT NAME: BARTON STREET 


DESCRIPTION: WINONA to FIFTY 


Lb 


HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth Project No. 


Roads Division - Programming Section 
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1997 - 2006 Capital Budget Detail Sheet 


Proj D ription: 
UPPER GAGE AVE - STONECHURCH RD to RYMAL RD 


Class Environmental Assessment study has been undertaken under a previous project. 
Previous project also included land acquisition. Project to include roadway construction. 


Need for Project: 
Need to provide for additional roadway capacity. Continued commercial development. 
Roadway structurally deficient. 


os 


Inflated | Inflated | Inflated | Inflated 
2000 2002 


CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. 


Design 


Land 


Construction 


TOTAL GROSS 


80% Residential 0 0 


20% Non-Residential 0 


0 
TOTAL REVENUE 0 0 
NET Oy. 71:0 


STONECHURCH RD 


PROJECT NAME: UPPER GAGE AVE 


DESCRIPTION: STONECHURCH to RYMAL RD 


HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth Project No 


3021808 


Roads Division - Programming Section 


THE SUSTAINABLE REGION 
NOIO3¥ S18YNIVLSNS SHL 


1997 - 2006 Capital Budget Detail Sheet 


Project Desciption: 
JAMES MOUNTAIN RD - INGLEWOOD DR to GATEVIEW DR 


Roadway realignment and reconstruction including land acquisition. Construction of slope 
support structure. Road/escarpment drainage improvements. 


Need for Project: 


Critical horizontal and vertical alignment. Critical structural deficiency of road. Need to 
improve eauNay Capacity and safety. 


CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. 


Inflated 
1998 


Inflated 
1999 


Pre- 
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Construction 1700 
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**NOTE: Budget does NOT include Roads in-house design, engineering, nor administrative overhead costs** 


Related Projects: 


Proj #: 4061818 

Prog: Sanitary Sewers 

Year: 1998 

Loc: 55m N to 55m S of 
Aberdeen eee 


Proj #: 4071818 

Prog: Storm Sewers 
Year: 1998 

Loc: 40m N to 55m S of 
Aberdeen 
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PROJECT NAME: JAMES MOUNTAIN RD 


DESCRIPTION: INGLEWOOD to GATEVIEW 


1719 


HAMILTON - WENTWORTH 


The Regional Municipality of Hamilton-Wentworth Project No 


Roads Division - Programming Section 
SOS1906 


THE SUSTAINABLE REGION 
NOIO3¥ 318VNIVLSNS 3HL 


1997 - 2006 Capital Budget Detail Sheet 


<LI 


HAMILTON - WENTWORTH 


Project Description: 
SHERMAN ACCESS & KENILWORTH ACCESS - SLOPE STABILIZATION 
Replacement / repairs to existing slope stabilization structures for slope Stability. 


Need for Project: 


There is localized deterioration of the slope stabilization structures along the Sherman 
Access and the Kenilworth Access. Replacement / repairs are required to protect the 
existing structures and prevent further deterioration. 


—— 


CAPITAL COST Inflated | Inflated Inflated Inflated | Inflated | Inflated | Inflated 
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The Regional Municipality of Hamilton-Wentworth Project No. 


3031914 


Roads Division - Programming Section 


THE SUSTAINABLE REGION 
NOIO3¥ JIGYNIVLSNS SHL 


1997 - 2006 Capital Budget Detail Sheet 


DARTNALL RD - STONECHURCH RD to RYMAL RD 


Class Environmental Assessment Study has been undertaken. Previous project included land 
acquisition. Project inludes roadway reconstruction. 


Need for Project: 
Intersection at Stonechurch Rd and Rymal Rd necessitates increase in traffic service. Will be 
contingent on the traffic flow pattern from the East/West, North/South freeway. 


Pre- Pre- Inflated | Inflated} Inflated | Inflated | Inflated 
1996 | 1996 | 4997 | 4997 | 1998 | 1999 | 2000 | 2001 
0 0 0 0 


CAPITAL COST 
SUMMARY 


Predesign / Env. Assess. j 0 0 0 
Design 0 0 0 
Land 232 200 | 232 
Construction 182 0 182 
Non-Residential 410 53 463 
Rent 6 0 6 
49 0 49 


Other 
TOTAL REVENUE 465 
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PROJECT NAME: DARTNALL RD 


DESCRIPTION: STONECHURCH to RYMAL 


-Wentworth 


The Regional Municipality of Hamilton 
| Regional Transportation Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 6, 1997 


Program: H.S.R. - Transit Project No.:3221004 


Description: Vehicle Replacement 


COST SUMMARY ($000’s) 1997 1998 a999 2000-06 


Expenditures 

Land 

Design 

Construction 

Other( ) 56981 11355 4532 4667 36427 


Total Expenditures 56981 111355 4532 - -4667 36427 


Revenues 


Grants 30329 7516 2266 2334 18214 
Other 
Other 


Owners Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
Total Revenues 30329 7516 2266 2334 18214 


Net Cost 26652 3839 2266 2333 18213 


Estimated Operating Impact a 


Need For Project/Benefits/Objectives: 


Related Projects 


Hnhe Kegional Municipality of Hamilton-Wentworth 
Regional Transportation Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Transit Project No.: 3221005 


Description: Transit Shelters 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 


Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


The Regional Municipality of Hamilton-Wentworth 
;Regional Transportation Department 


11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Transit Project No.: 3221006 


Description: Upgrade Bus Loops 


COST SUMMARY ($000’s) 


2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 
Total Expenditures - 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


The Regional Municipality of Hamilton-Wentworth 
{Regional Transportation Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Transit Project No.: 3221008 


Description: Bus Stop Landings 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 
Other( ) 
Total Expenditures - 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


The Regional Municipality of Hamilton-Wentworth 
iRegional Transportation Department 


11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Transit Project No.: 3221107 


Description: Computer System Upgrades 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 
Other( ) 
teeta? Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


The Regional Municipality of Hamilton-Wentworth 
{Regional Transportation Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Transit Project No.:3221201 


Description: Natural Gas Facilities 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 
Land 


Design 


Construction 
Other( ) 


Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner’s Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


The Regional Municipality of Hamilton-Wentworth 
jRegional Transportation Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Transit Project No.:3221209 


Description: Maintenance Systems 


COST SUMMARY ($000’s) 


Expenditures 
Land 
Design 
Construction 
Other( ) 
Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 

Total Revenues 


Net Cost 414 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


-Wentworth 


Revised: 
Jan 13, 1997 


The Regional Municipality of Hamilton 
jRegional Transportation Department 
11997-2006 Capital Budget Detail Sheet 


Program: H.S.R. - Transit Project No.: 3221210 


Description: Schedule System Upgrades 


COST SUMMARY ($000’s) 1997 1998 


1999 


Expenditures 
Land 


Design 


Construction 
Other( ) 
Total Expenditures | 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


-Wentworth 


The Regional Municipality of Hamilton 
{Regional Transportation Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Transit Project No.: 3221211 


Description: Equipment Replacement 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 
Other( ) 
jeetal Expenditures © 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


PHC INCYIVIIGL WiUtICIPaliLy OF MadaliiilLOM-VVenLWOTTN 
{Regional Transportation Department 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Transit Project No.: 3221401 


Description: Security System Upgrades 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 
Land 
Design 
Construction 
Other( ) 
ita Expenditures 


Revenues 


Grants 
Other 
Other 
Owner's Share 
Development Charges 
- Residential 
- Non- Residential 
Other 

Total Revenues 


-Wentworth 


Revised: 
Jan 13, 1997 


The Regional Municipality of Hamilton 
{Regional Transportation Department 
1997-2006 Capital Budget Detail Sheet 


Program: H.S.R. - Transit Project No.: 3221503 


Description: High Speed Garage Doors 


COST SUMMARY ($000’s) 1397 1998 1999 2000-06 


Expenditures 
Land 


Design 
Construction 
Other( ) 

Total Expenditures — 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


DEES ENE WIVEGL MIUINCIDalily OF HAaMiltlOon-VVENTWOrtn 
jRegional Transportation Department 
11997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Transit 


Project No.: 3221505 


Description: Replacement Fareboxes 


COST SUMMARY ($000’s) 


1998 1999 


Expenditures 
Land 


Design 
Construction 
Other( ) 


petal Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact — 


Need For Project/Benefits/Objectives: 


Related Projects 


~ | The Regional Municipality of Hamilton-Wentworth 
jRegional Transportation Department 
1997-2006 Capital Budget Detail Sheet 


Program: H.S.R. - Transit 


Revised: 
Jan 13, 1997 


Project No.:3221508 


Description: Express Bus Facilities 


COST SUMMARY ($000’s) 


2000-06 
Expenditures 


Land 
Design 
Construction 


Other( ) 
otal Expenditures 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 
- Non- Residential 
Other 


The Regional Municipality of Hamilton-Wentworth 
jRegional Transportation Department 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: H.S.R. - Travel Forecasting Project No.: 3321301 


Description: Travel Demand Surveys 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 
Other( ) 
Total Expenditures - 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Wee oe 
{ 


The Regional Municipality of Hamilton 
{Regional Transportation Department 
1997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 13, 1897 


Program: H.S.R. - Travel Forecasting Project No.: 3321302 


Description: Data Management Group 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 
Construction 
Other( ) 
ee Expenditures - 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


The Regional Municipality of Hamilton-Wentworth 
{Regional Transportation Department 


11997-2006 Capital Budget Detail Sheet 


Revised: 
Feb 12, 1997 


Program: H.S.R. - A.T.S. Project No.: 


Project: DARTS Vehicles 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 
Land 


Design 
Construction 
Other( ) 

Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 
- Non- Residential 
Other 
|Fotal Revenues 


Estimated Operating Impact 


. 
| 


Need For Project/Benefits/Objectives: 


Related Projects 


Alb 


-Wentworth 


The Regional Municipality of Hamilton 
Regional Financial Services 
; 1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 23, 1997 


Program: Grants Project No.: 5101505 


Project: Hospital Grants - Chedoke/McMaster 


COST SUMMARY ($000’s) 1997 1998 1999 2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 
Total Expenditures : 


Revenues 


Grants 
Other 
Other 


Owner’s Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


The Regional Municipality of Hamilton-Wentworth 
Regional Financial Services 
; 1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 23, 1997 


Program: Grants Project No.: 5101505 


Project: Hospital Grants - St.Peters Centre 


1937 1998 1999 


COST SUMMARY ($000’s) 


2000-06 


Expenditures 
Land 


Design 


Construction 
Other( ) 
‘Total Expenditures - 


| 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


| re 


The Regional Municipality of Hamilton-Wentworth 


Revised: 


{Regional Community Services Jan 6, 1997 
1997-2006 Capital Budget Detail Sheet 


Program: Homes for the Aged Project No.: 6061652 


Project: Macassa Lodge Renovations 


COST SUMMARY ($000’s) 2000-06 


Expenditures 
Land 
Design 
Construction 
Other( ) 
poe Expenditures . 


Revenues 


Grants 

Other 

Other 

Owners Share 
Development Charges 
- Residential 

- Non- Residential 
Other 


Total Revenues 8605 3854 2183 
Net Cost 3853 2183 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


| Related Projects 


The Regional Municipality of Hamilton 
{Regional Community Services 
=41997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Feb 12, 1997 


Program: Homes for the Aged Project No.:6061663 


Description: Wentworth Lodge Renovations 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 
Construction 

Other( 
Total Expenditures 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 


Total Revenues 7035 


7034 990 1069 1784 3191 


| Need For Project/Benefits/Objectives: 


| Related Projects 


989 1069 1785 3192 


Estimated Operating Impact 


The Regional Municipality of Hamilton-Wentworth 
jOuside Boards & Agencies 
1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 13, 1997 


Program: Conservation Authorities Project No.: 7101500 


Description: Westfield Heritage Centre Grant 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 
Land 


Design 


Construction 
Other( ) 
Total Expenditures _ 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


The Regional Municipality of Hamilton 
j Outside Boards & Agencies 
41997-2006 Capital Budget Detail Sheet 


-Wentworth 


Revised: 
Jan 13, 1997 


Program:Conservation Authorities Project No.:7301600 


Description: Confederation Park Grant 


COST SUMMARY ($000’s) T97 1998 1999 


Expenditures 
Land 


Design 


Construction 
Other( ) 
oe Expenditures _ 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


?-2~)~ 


The Regional Municipality of Hamilton-Wentworth Revised: 
Outside Boards & Agencies Jan 13, 1997 
1997-2006 Capital Budget Detail Sheet 


Program: Library Board Project No.: 7501602 


Description: Stoney Creek Library Furnishings 


COST SUMMARY ($000’s) Total 1997 1998 1999 


Expenditures 
Land 

Design 
Construction 


Other( ) 
Total Expenditures - 


Revenues 


Grants 

Other 

Other 

Owner's Share 
Development Charges 
- Residential 

- Non- Residential 


Other 


Total Revenues a 


Net Cost 316 
Estimated Operating Impact Sere eel 


Need For Project/Benefits/Objectives: 


Related Projects 


The Regional Municipality of Hamilton-Wentworth 
j Outside Boards & Agencies 


1997-2006 Capital Budget Detail Sheet 


Revised: 
Jan 6, 1997 


Program: Library Board 


Project No.: 7501902 


Description: Wentworth Library Headquarters 


1997 1998 1999 


COST SUMMARY ($000’s) 


Expenditures 
Land 


Design 


Construction 
Other( ) 
poe! Expenditures - 


Revenues 


Grants 
Other 
Other 


Owner's Share 


Development Charges 


- Residential 


- Non- Residential 
Other 
Total Revenues 


Net Cost 


Estimated Operating Impact 


The Regional Municipality of Hamilton-Wentworth Revised: 
{Outside Boards & Agencies Jan 13, 1997 
1997-2006 Capital Budget Detail Sheet 


Program: Library Board Project No.: 


Description: Ancaster Library Furnishings 


COST SUMMARY ($000’s) 1997 1998 1999 


Expenditures 

Land 

Design 

Construction 

Other( ) 

Total Expenditures - 


Revenues 


Grants 
Other 
Other 
Owner’s Share 
Development Charges 
- Residential 
- Non- Residential 
Other 

Total Revenues 


Estimated Operating Impact 


Need For Project/Benefits/Objectives: 


Related Projects 


ee 
—— 
—— 
—— 
————— 
——————— 


UN 


